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= Engineering News.) 


NE & SOUTHERN.—Surveys have 
ce - for an extension from Abilene, 
texas. As offirially noted on Sept. 30, “‘the 
This railway now connects Ballinger and 
Abilene, 55 miles. It is proposed to con- 
struct 100 miles additional line. W. E. 
Kaufman is Secy., Abilene. Noted on Jan. 
8, 1909. 

AMERICAN CENTRAL.—Plans are ready, 
it ig announced, for building this line in 
texas. As officially noted on Sept. 30, the 
American Central R. R. Co. of Texas is being 
0 to build a line from San Antonio 
north to points in Oklahoma, passing through 
Brownwood and Vernon, Tex. It is planned 
to continue the line south from San Antonio 
to the Guif of Mexico and north through 
Kansas, Nebraska and the Dakotas. Lon- 
don financiers are interested with the J. B. 
Taylor & Co., Inc., 30 Church St., New York, 
in building this line. It is expected that J. 
B. Taylor & Co. will begin surveys in a short 
time, and as the financial arrangements have 
been already made, it is expected that con- 
struction work will begin as soon as the sur- 
yeys can be completed. W. EB. McClintock 
js Ch. Engr., J. B. Taylor & Co.” 

ARIZONA & GULF.—Company expects to 
jet contract soon for the construction of a 
nilway from Sasabe, on the international 
perder, to Port Lobos, on the Gulf of Cali- 
fornia, in the State of Sonora, according to 
press reports. The survey for this road has 
been finished. The establishment of a deep- 
water port at the Gulf terminus of the line is 
proposed. 

BROWNWOOD, NORTH AND SOUTH.— 
John Meade, of Fort Worth and Brownwood, 
Tex., has been engaged to survey the route 
for the proposed railroad. It will be about 


| 30 miles long. M. EB. Ragsdale, of Brown- 


wood, Tex., is Asst. Engr. 

BUFFALO, ROCHESTER & EASTERN.— 
The Public Service Commission, Second Dis- 
trict, Albany, on Dec. 7, heard arguments on 
the petition of the Buffalo, Rochester & East- 
ern Railroad Co. for a rehearing of its appli- 
cation for authority to construct a double 
track railroad from Buffalo to Troy, N. Y. 
The commission must pass upon this pro- 
ceeding before the company can go to the 
Appellate Division for a review of its case 
should it desires to take that step. The new 
k Central 
Railroad Co. on the ground that to a great 


and that the business is not sufficient to 
maintain an additional Frank W. 
Stevens, Chn. of the Comn., suggested that, 
inasmuch as the law would permit an en- 
tirely new application on March 16 next, the 
better way would be to wait until that time 
and then submit a new case. Counsel 
agreed to consider this proposition and to 
write the commission whether they still de- 
sire a rehearing or will commence anew in 
March. Noted on April 1, 1909. 


CAMAS PRAIRIE R. R.—This company, 
noted last week, has been organized for the 
Mautenance of the Oregon, W mn & 
Idaho R. R. Co., which was formed by the 
Union Pacific for the construction of a line 
between Lewiston Junction, Wash. an 
Lewiston, Idaho, and the line of railway 
owned by the Northern Pacific between Lew- 
iston, Idaho, and Grangeville, Idaho, mak- 
ing a joint system comprising about 150 
miles. F. N. Finch is Supt., Lewiston, 
Idaho; H. C. Nutt is Vice-Pres. 
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will pass through Lamesa, Tahoka, and sev- 
eral other towns which are at present far 
removed from railroad transportation facili- 
ties. Most of this road is already under 
contract and construction work is in pro- 
gress. The charter of the company also 
provides that it shall build a line south 
from San Angelo to a point on the San Saba 
River, 26 miles. It is also provided that a 
line shall be built from Miles, a station on 
the Lampasas branch of the Santa Fe, to 
Llano, a distance of about 135 miles. This 
lines is also under construction. In addi- 
tion to these lines the Santa Fe has also 
let the contract for the construction of a 
branch road from Lometa to Brady, a dis- 
tance of about 70 miles. Noted on April 29. 

GRAND TRUNK PACIFIC.—PHELAN & 
SHIRLEY, of Omaha, Neb., have been 
awarded contract for building 100 miles of 
track between Edmonton, Alta., and Prince 
Rupert, B. C. 

HUDSON BAY R. R.—The report of the 
engineers who surveyed the alternative 
routes of the proposed Hudson Bay Railroad, 
with the comments of M. J. Butler, Deputy 
Minister of the Department of Railways, 
have been laid before Parliament. The in- 
vestigation of the engineers leads them to 
conclusions strongly in favor of the Port 
Nelson route as compared with the Fort 
Churchill. To connect Churchill with The 
Pas, Sask., the nearest railroad point at 
present to Hudson Bay, would require the 
construction of 477 miles of line, while only 
410 miles would have to be built to connect 
The Pas with Nelson. The Nelson route lies 
through better country, more adaptable to 
settlement, and the line could be built with 
better grades and more cheaply to the mile. 
The total cost for a line with 80-lb. rails, 
stations, engine houses, water tanks, yards, 
two 4,000, bushel elevators, and harbor 
improvements exclusive of lighthouses and 
buoying, is estimated at $19,108,672 to Fort 
Churchill; and $16,426,340 to Nelson, a dif- 
ference of $2,682,332 in favor of the Nelson 
route. Nelson Harbor is described as more 
commodious and more easily approached than 
Fort Churthill, and could be more economi- 
cally equipped, the cost of developing facili- 
ties at Fort Churchill being estimated at 
$6,750,000, and for Nelson the estimate is a 
little over $5,000.000. Noted on Aug. 12 
and March 25, 1909. 

MEMPHIS, PARIS & GULF.—The Railroad 
Commission of Texas has been advised by 
this company that it proposes to build an ex- 
tension from Ashdown, Ark., to Greenville, 
Tex., 130 miles. Noted fully on Oct. 7. 
This railroad is now in operation between 
Murfreesboro and down, Ark., 41 miles, 
and from Schaal to Center Point, Ark., 20 
miles. Construction is under way between 
Murfreesboro and Hot Springs. From Hot 
Springs the line will be extended northeast 
to Little Rock, Ark., and Memphis, Tenn. 
Other extensions proposed in Arkansas are 
from Pike to Arkadelphia; from Murfrees- 
boro to Caddo Gap; and from Schaal south- 
easterly toward pe. H. C. McCluer is 
Ch. Engr., Nashville, Ark. 


MEXICO.—The new railway company 
formed for the extension of the Interoceanic 
Ry. of Mexico from Teziutian to Nautla, Vera 
Cruz, capitalized at $5,000,000, has just or- 
ganized. Work upon the first division, from 
Teziutlan through Jalacingo, La Garita and 
Hueytamalco to Tlapacoyan, will be under 
way early next year. The line from Tezuit- 
lan to Nautla is to be supplemented by a 
cross line connecting Papanta and Mizantla. 
Later still, the road probably will have 
branches extending to the north. The board 
of directors consists of Ernesto Zorrilla, 
Pres.; Dr. Manuel de la Fuente, Ing. Leo- 
ota Villareal, and Juan M. Barron, Mexico 


MEXICAN GULF.—Application has been 
made for a charter to build this railway 
from Thomasville, Ga., to St. Joseph’s Bay, 
Fla., 146 miles, through level country. W. 
C. Snodgrass, W. I. Macintyre, J. L. Phil- 
lips, F. D. Dismuke, Lee Neel, R. H. Neel, 
J. F. By M. M. Cooper, A. T. S 
and W. H. Mitchell are interested. ead- 
quarters, Thomasville, Ga. 


MOUNTAIN, VALLEY & PLAINS.—Con- 
struction will be started about Jan. 1 at 
Cimarron, N. Mex. 
and at Guthrie, Okla., the eastern terminus. 
J. M. Cogan, of Canton, Ohio; H. S. Wan- 
namaker, of Amistad, N. Mex., and D. W. 
Harrington, of Dalhart, Tex., are interested. 
J. H. Conlen is Ch. Engr., Dalhart, Tex. 
Noted on Sep‘. 16 and Jan. 14, 1909. 


MUSKOGEB, HARTSHORNE & SOUTH- 
ERN.—Chartered in Oklahoma to build a line 
180 miles long from Muskogee, Okla., to Par- 
is, Tex. Capital stock, $100,000. ted 
cost cf line, $6,500,000. inco 
directors are H. R. Blauvelt, : B. 

mg, Secy., and R. F. Goff, of Okla- 
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ity, Mo., is Engr. It is stated that the 


route will be changed so as not to 
pase ibowagh Warteberss. 


NORTHWESTERN PACIFIC.—Contracts 
on the Willits-Shiviey, Cal., extension have 
awarded to WILLETT & BURR, of Eu- 

be begun at once at 


for two sections of road, each 13 miles in 

es of the section north out 
of are for in a contract 
a’ to & BURR in 1907, 
w construction of the Eureka extension 
was and later on account of 
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OKLAHOMA RED RIVER & TEXAS.— 
Company’s charter has been filed at Austin. 
Tex., and approved. The company, with head- 
quarters at Clarksville, Tex., will construct, 
maintain and operate a line of railroad from 
Blossom to Mineola, a distance of 80 miles, 
passing through the counties of Lamar, Red 
River, Hopkins, Franklin and Wood. The 
capital stock is $80,000. Incorporated by C. 
P. Moore, Frank Miesch, Joe T. Brown, J. L. 
Skinner John T. Upchurch, John Miesch, EB. 
L. Canterbury, W. H. Dickson, Roscoe John- 
son and L. O. Trice. 

OTTAWA, MONTREAL & EASTERN.—Ap- 
plication will be made at this session of the 
Dominion Parliament for incorporation of the 
Ottawa, Montreal & Eastern Ry. Co. The 
proposed railway will run from Lake Me- 
gantic, in Compton County, through the 
counties of Wolfe, Arthabaska, Richmond, 
Drummond, Yamaska, Bagot, Richelieu, St. 
Hyacinthe, Vercheres and Chambly, crossing 
the St. Lawrence at Longueuil. Power is 
asked to construct a tunnel under, or a 
bridge over, the St. Lawrence River, to be 
used for railway purposes and for the pas- 
sage of pedestrians, vehicles, and cars, and 
to collect tolls for the use of said bridge, 
or tunnel, and thence in a westerly dir2:- 
tion through the counties of Hochelaga, 
Jacques Cartier, Laval, Terrebonne, Two 
Mountains and Argenteuil, thence crossing 
the Ottawa River into the province of On- 
tario to the city of Ottawa, passing through 
the counties of Prescott, Russell and Carie- 
ton, with power to build branch lines to 
Arthabaska and Victoriaville, in the county 
of Arthabaska, and to Yamaska, in the 
county of Yamaska, and to authorize the 
entering into agreements with other com- 
panies. 

PARIS & MOUNT PLEASANT.—Contract 
for grading a portion of this railway has 
been awarded to M. TANSEY, of Shreve- 
port, La., it is stated. This project was of- 
ficially noted on Dec. 9. 

PORTLAND, LAKE VIEW & EASTERN.— 
Incorporated with $10,000,000 capital stock. 
A branch office is to be maintained in Port- 
land, although the main offices will be at 
Phoenix, Ariz., where the articles of incor- 
poration were filed. The company plans a 
$10,000,000 system which will thread the 
State of Oregon, penetrating the land now 
under the course of development, which is 
rapidly becoming important, because of great 
irrigation projects. The main line will have 
its terminal in Portland, running south and 
southeasterly to Goose Lake. Several branch 
lines are specified in the plans. The main 
line south will have its terminal at Phoenix. 
About 500 miles of track will be laid in Ore- 
gon. The life of the corporation is set at 50 
years with privilege of renewal as provided 
by law. William 8S. Dexter, Edward Robin- 
son and Sidney R. Rheinstrom, of Omaha, 
Neb. ; George W. Passell, of Portland; Rob- 
ert B. Davey, of Edgemont, 8S. Dak., and 
Louis H. Chalmers and Henry B. Wilkinson, 
of Phoenix, Ariz., constitute the Board of 
Directors. Mr. Passell is named as general 
agent of the company and Edward Robinson, 
of Omaha, is named as civil engineer in 
charge of construction. 

SAN DIEGO & ARIZONA.—Contract has 
been awarded to ROBERT SHERER & CO., 
of Los Angeles, Cal., for grading 14 miles 
of this line in Mexico, including two con- 
crete-lined tunnels, each 500 ft. in length. 
Contracts will be awarded for four steel 
bridges, with total length of 900 ft. Noted 
on June 3 and April 29. 

SAN DIEGO, EL PASO & ST. LOUIS.— 
Company has made surveys from El Paso, 
Tex., east to Artesia, N. Mex., 197 miles. 
The line, as projected, will run eastward 
from Artesia to the Red River, in Texas, 
325 miles. Noted officially on July 22. P. 
A. McCarthy is Ch. Engr., El Paso, Tex. 


UTAH & NEVADA.—Incorporated by I. 
W. Ayres, of Oakland, Cal.; C. W. Scofield, 
J. S. Sterling and H. G. Fritz, all of New 
York, to build a railway from Salt Lake City, 
Utah, to Bly, Nev., connecting there with 
the Tonopah & Tidewater R. R. 


VIRGINIA WESTERN.—Chartered to build 
the Virginia end of the proposed West Vir- 
nia Ry. Co.’s line which will run from 
lifton Forge, Va., to Keyser, W. Va., about 
160 miles. The line will be about 100 miles 
long in V fa, and will cross the boundary 
in ‘Highlan County. The incorporators in- 
clude J. J. Stoutenburg, Pres.; A. V. Huy- 
ler, Vice-Pres.; V. M. Bovie, Secy.; and J. 
«}. Ropes, Treas., all of New York, who are 
directors; also B. H. Hiner, of Freaklin, W. 
Va.; H. H. Byrd and James M. Douglas, of 
Warm Springs, Va.; and C. M. Lunsford, of 
Monterey, Va. Bids will be asked soon and 
pected to begin next 
. Estimated cost of the line is $10,- 
,000. The West Virginia Rys. Co. was 
noted on Nov. 25. Henry A. Slaven, of Mon- 
terey, Va., is Asst. Engr. 
OF GEORGIA.—A stockholders’ 
will be held this week to authorize 
$500, of bonds. 
Aberdeen N 


noted on construction contract has 
been let to L L. McCORD, 42 Broadway, 
New Y¥ W. C. Wright, of Newnan, Ga., 
is Secy. 
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Ch. Mast... has compicted ‘surveys 
be comple 
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will connect Westmoreland 


and oo om. 28 miles. 
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New York, December 23, 1909. 


WINNIPEG, SALINA & GULF.—Plans are 
ready for building the railway and $6,000,- 
000 of bonds have been sold by the company. 
There will be seven steel bridges. This pro- 
ject was fully noted on Nov. 18 The In- 
terstate Construction Co. will be incor- 
porated to build the railway which will be 
about 900 miles in length. H. Leon Miller 
is Pres., Salina, Kan. Headquarters of the 
company are in the National Bank of Com- 
merce Bidg., St. Louis, Mo. 


ELECTRIO RAILWAYS. 


SODUS, N. Y¥.—The New York State Rys. 
Co. will make improvements this winter on 
its Rochester & Sodus Bay R. R., between 
Sodus and Ontario, N. Y. W. R. W. Griffin 
is Gen. Supt., 267 State St., Rochester. 


CHARLEROI, PA.—The West Side Electric 
St. Ry. Co., it is announced, will build a 10- 
mile extension from Charleroi to Elisworth 
next year. C. N. Bennett, 101 Phillips Ave., 
Pittsburg, is Ch. Engr. 

PHOENIXVILLE, PA.—The Phoenixville, 
Valley Forge & Strafford Street Railway Co.'s 
charter was approved on Dec. 17 by the Gov- 
ernor. The new line will be ten miles long, 
connecting Phoenixville with Strafford by way 
of Valley Forge. The capital is $60,000. In- 
corporators are Thomas HK. O'Connell, of West 
Chester, Pres.; Senator O. BE. Thomson, John 
A. Dismant, C. F. Boden, Samuel W. Deinin- 
ger, A. W. Kiey, H. H. Gilkyson, Jr., B. C. 
Meir and |. E. Miller, Phoenixville. 

LEBANON, PA.—A charter was granted on 
Dec, 15 to the Ephrata & Lebanon St. Ry. Co., 
to operate an electric line between Ephrata, 
Lancaster County, and Lebanon, 22% miles. 
Capital, $425,000. The incorporators are 8. T. 
Erb, Ephrata, Pres.; M. Kinport, Henry Wes- 
terhoff and Reuben Stine, of Mphrata; M. H. 
Shirk, 8. 5. Hamenstine and H. B. Hollinger, 
of Lincoln; J. E. Wolf and A. B. Lane, of 
Clay; Harry Bennetch, of Klinefeltersville, 
and U. B. Horst, of Schaefferstown. As offi- 
cially noted on Nov. 18, “company probably 
will let contracts for building its line about 
April 1, 1910. The line will be 23 miles long 
and will run from Ephrata to Clay, Hopelan 
Kleinfeltersville, Schaefferstown, Iowa an 
Lebanon. Preliminary survey has been made 
and right-of-way secured. 8S. T. Erb, 
Ephrata, is Pres.; F. H. Shaw is Ch. Engr., 
Lancaster, Pa.”’ Noted also on Oct. 21. 

MONACA, PA.—An extension of time for 
one year has been granted the Monaca & 
Ambridge Street Ky. Co., whose franchise 
through Monaca, Moon and Hopewell Town- 
ships expired on Dec. 1. 


WELLSBORO, PA.—The Tioga Traction 
Co. plans to furnish light and power along 
its proposed line which will connect Wells- 
boro, Whitneyville, Cherry Flats, Covington 
and Mansfield. Company has secured the 
necessary right-of-way and expects to begin 
work early next spring. Company will build 
a@ power plant and repair shop at Wellsboro, 
where its headquarters are located. The rail- 
way will be about 15 miles long. Capital 
stock authorized, $150,000. B. F. Edwards, 
Wellsboro, is Pres.; Thomas L. Young, 
Wellsboro, Vice-Pres.; H. C. Kerwin, Wells- 
bore, Secy.; 8. O. Putnam, Covington, 
Treas. ; Geo. F. Keagle, Avis, Gen. Mgr. and 
Pur. Agent; H. C. Young, Wellsboro, is Ch. 
Engr. 

DANBURY, N. C.—Dr. H. P. MacKnight, 
Ch, Engr. of the North Carolina Traction 
Co., Southern Pines, N. C., announces that 
this company has not yet been fully organ- 
ized. The original incorporators will have 
charge cf the work until Jan. 1, 1910, when 
officers and directors will be elected. The 
line, as projected, will be 80 miles in length, 
and will extend from Winston-Salem. to 
Rural Hall, Capell Gap, Vade Mecum, Pied- 
—, Danbury, Hartman, Campbell, N. C., 
and Stuart, Va. Work has already been be- 
gun on the line to the company expects to 
award all contracts within the next month. 
The company proposes to erect a power sta- 
tion on the Dan River and wilii locate its 
repair shops at Danbury. Noted on Nov. 25. 


NASHVILLE, TENN.—The Nashville & 
Adairville Ry. Co. has been chartered in Ten- 
nessee to build an electric railway from 
Nashville through Goodlettsville, to White- 
house, and thence to Adairville. Capital 
stock, $25,000. Incorporators: W. A. Bun- 
tin, B. P. Gilbert, H. M. Hayes, 8. C. Robb 
and R. A. Wilson, all of Nashville. 

FOSTORIA, OHIO.—We are officially ad- 
vised that the Fostoria & Fremont Ry. Co. 
will let contracts next month for building 
its electric line. The railway will be 21% 
miles long and will connect Fostoria, Ams- 
den, Kansas, Burgoon and Fremont. Sur- 
veys are made, capital obtained and right-of- 
way secured. F. D. Carpenter is Pres., Lima, 
Ohio; J. S. Reigle is Ch. Engr., Findlay, Ohio. 
J. D.-McDonel is Secy., Fostoria. Noted on 
Dec. 16 and Nov. 25. : 

ZANESVILLE, OHIO.—We are officially in- 
formed that the Zanesville & Meigs Valley 
Traction Co. will let contracts for peeing 
its line. The proposed railway will be 4 
miles long and will run from Zanesville to 
Beverly, Ohio. Surveys are made and right- 
of-way obtained. Capital is being negotiated. 
There will be a quantity of rock work. C. T. 
Gale is Pres., Zanesville. A. C. Harrington 
6 oe Zanesville, are Bngrs. Noted on Aug. 


CLEVELAND, OHIO.—The City Council 
has granted to the Cleveland Underground 
Rapid Transit Co. a 75-year franchise for 
the use of certain streets for subway pur- 
it is ee ee ae “ Subway 
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incl Euclid and Superior Sts., Clear of San Antonio, Tex.; M. M. McFarland, lamps of 32 c. p. each for $1,000 and will building. The outpu: . ta 
ana ee hon tee Dank be nee ae ee ees ee electricity ‘for lighting the town hall iMoreased from 800 tos ° PIS Das bee 
ete. Application "tor @ franchise has been Secy. and and W. D. Love, to the amount of $50. the next 25 lamps stallation of two new . .” ‘i? by the 
7 Capital —, $10,000. Incorporators: Attorney, all at Uvalde, Tex. ‘Noted on added the cost will be reduced to $15.50 per WASHINGTON, D. ¢ _ 
Mehling, W, A. Greenland, A. L. Lang, 21. lamp, and for all over that amount the by the ent < Will be receiy 
William C. Fischer and Thomas P. Schmidt. LAWTON, OKLA.—A franchise was voted price will be $15 per lamp per year. B.L. p.m. Jan. 21, for rior unt s 
CLEVELAND, OHIO.—It is announced that at a special election recently held in Law- Munger is Mer. mad Government 1 ‘DB the powe 
additions and improvements in the equipment ton, to the Lawton & Fort Sill Blectric Rail- PITTSFIELD, MASS.—The Pittsfield Elec- m, in accords ‘Or the Insane 
of the Municipal Traction Co.’s property to way, which proposes to build a street rail- tric Co. has engaged Stone & Webster, Stone pa specifications, cop, a the Grawing, 
the extent of $2,500,000 will be made imme- way in Lawton, and an interurban railway & Webster Bidg., Boston, Mass., to of proposals, may be CR, With tong 
diately after the approval of the franchise at through the Fort Sill Military Reservation, plans for enlarging its plant at Silver the Department. J. E. “PDlication 
a referendum election. The terms of the or- connecting Lawton with Fort Sill and Medi- to increase the output to 1,000 HP. As RICHMOND, va— ASSL. Secy 
dinance approved by Federal Judge Taylor cine Park, northwest of the reserve, a dis- plans are completed, the company Power Co Richmo — | 
and recently passed by the City Council com- tance of 20 miles. The right-of-way through will petition the State Commissioners of Gas purchase of a new ... Usidering "yt 
pel the immediate equipment of ail cars of the military reservation has been grarted to and Kiectricity for permission to increase its The City Semon = ‘ »0-Benerator 
the system with pay-as-you-enter fare box. the company by the War Department. Noted Fred Treat is Ch. Engr. ditional $65,000 {or — lated an g 
Plans have already been prepared for the ex- on Nov. 18 and Oct. 28. WOONSOCKET, R. L—The J. W. BISHOP light plant for the ng ‘cipal electrig 
penditure of about $1,000,000 on additional WHITE SALMON, WASH.—H. 8. Hall, CO. of Provi has been awarded con- tributing system. 10... Bot the dis 
power equipment. The election will be held ity Engr., White Salmon, will make survey build a 1-story brick date, $415,000. Propriation tg 
— -. bsg Gio Weenie de “Gisesiaae: for an Centte raliwey waies = to be —— ee the Lampette age Hamice Ave., WILMINGTON, N. c. 
: id : id > . between te mon or ngen, on e oonsocket. taine Kinnicu are © Under we. 
ce pean yong 250 miles of 8 sno ‘ Columbia River, north to Snowden, 16 miles. hs., Commercial Bidg., ar — Ne 
, Contracts for sub- SPOKANE, WASH.—The Big Bend Transit BRIDGEPORT, CONN.—Preparations are pan Power B 
grading on ithe South Bend é Logansport o., which proposes to build from Spokane, being made by the Connecticut Co., for the tric Oc. bas _ ey re, with Co 
eee oe ee ee ee tman aoYs;  Wash., west along the Little Spokane River erection of an addition to its power house owns a waier-power sic “The company 
SO OTION Co Gone NEERING & to Metre Rapids, has secured most of its 120 x 42 ft. in which additional equipment River at Hickory, and ) the Catawhs 
ee TION ORR ey na. ; middie right-of-way. William A. Nichols is Pres., will be installed. Bstimated cost, $70,000. essary rights for the cn. “2° the ne 
pertey S- ha  meltag gop gy 105 Howard St., Spokane. Noted on Aug. 5. C. H. Chapman is Supt. og yy DENt of Yo) 
SONS, Mishawaka, ind. DAVID PEPPER, VANCOUVER, WASH.—The Tum Tum COLCHESTER, CONN.—Plans are being Light & Power Co., which uae Thoratog 
JR., of Philadelphia, and South Bend, is the Mountain Ry. Co., it is stated, is to made by the National Electric Shoe Co. for tric light business in Hi y, a mth: 
general contractor for building the railway, commence construction. As noted on pt. the installation of an electric light plant. A 8,000 inhabitants. It is ed te an at 
and he is represented in South Bend by J. M. 2, this company plans to build an electric 75-KW. generator will be installed at first the enterprise by the sale nds, ea 
McCampbell, who has charge of the work of railway to connect Chelatchie, Prairie, Am- and a larger one later. work will go forward wh: r satisfac A. 
construction. The ILLINOIS STEEL CO. has 0°y, View, La Center and Ridgefield, a dis- EAST NORWALK, CONN.—The District ®"T@08ements are made for :\, ® uaa ry 
received the contract for the rails. Contract tance of about 40 miles. A. Aronston, H- J. Committee has authorized the extension of | CHARLESTON, 8. C.—Ti. © nariest 
for the ties and poles has not yet been given Hener and others, of Vancouver, are inter- 1. electric transmission lines Gregory solidated Ry., Gas & Ei: Co, wee 
out, although it will be soon. By next spring sted. Boulevard to Marvin Ridge. | Fuller, Supt. and Ch. bi con W. 
the sub-grading will be completed from South CLE ELUM, WASH.—M. E. Randall, of NEW MILFORD ~The plant and placing contracts soon for a | (Ky). kw vray 
Bend to Plymouth, 21.8 miles, and during EBiliensburg, Wash., bas filed articles of in- bol of the Ni Milford Blectrie Light bine. ture 
1910 the grading will be completed as far as corporation for the Cle Bium Traction Co., _—_ e Now Verton P A company has been incorporated p 
Culver, and then from Culver to Logansport, of Tacoma, which will operate in Kittitas 21) oe E. J. representing local Zigler, of Jacksonville, | G. H. f- be 
which will complete the line. Thomas More- County. Company is headed by F. 8S. and uD a8 P’ ng 8. J. Platsch, and others suet, 


dock is Pres.; Virginius Nicar, Treas., 
Bend. Noted on Nov. 18 and Sept. 30. 


DETROIT, MICH.—The Detroit, Lansing & 
Grand Rapids Ry. Co., it is announced, has 
awarded a contract to F. C. WALES, 8 
Beacon 8t., Boston, Mass. (not P. C. John- 
son as previously noted), for making the 
location surveys for its projected railway 
between Detroit, Lansing and Grand Rapids. 

PEORIA, ILL.—The City Council has grant- 
ed an amended franchise to the Peoria & 
Galesburg Interurban Co. As noted on Aug. 
19, the City Council of Galesburg ‘‘granted to 
8. F. Atwood, Secy. of the Peoria & Gales- 
burg Ry. Co., a 25-year franchise to operate 
a street railway in Galesburg. The Peoria & 
Galesburg Ry. Co. plans to construct a 60- 
mile line from Peoria to Farmington and 
Galesburg, lil., with a spur from Blooming- 
ton to Canton. Surveys are made and prac- 
tically all capital secured for construction of 
the line. Contracts will be let soon. C. H. 
Dunn, Peoria, lll., is Ch. Engr. 8. F. At- 
wood, Peoria, lll., is Secy. and Treas. B. R. 
Stephens, of Springfield, 1ll., is Pres. and Gen. 


South 


BELLEVUB, ILL.—By accepting the fran- 
chise granted by the City of Mascoutah the 
Belleville & Mascoutah Transit Co, has ac- 
quired the entire right-of-way for its electric 
line from Belleville to Mascoutah, and the 
work of completing the roadbed will proceed 
rapidly. The line will be about ten miles 
long. David O. Thomas is Gen. Mgr., Mas- 
coutah, lll. Noted on Nov. 4 and Aug. 19. 

CHICAGO, 1LL.—Incorporation papers 
have been issued for the United Railway 
Co., which is to take over the properties of 
the Consolidated Traction Co. Company will 
seek a city franchise. The license to in- 
corporate was issued to Charlies G. Dawes, 
Emile K. Boisot, George P. Hoover and An- 
drew Cook, the committee which for several 
months has been trying to reorganize the 
Consolidated Co. The capital stock of the 
United Railway Co. is placed at the nom- 
inal sum of $100,000, which it is said will 

held in escrow subject to larger issues of 
certificates on the same plan as was followed 
in the reorganization of the Union Traction 
Co. into the Chicago Railways Co. When a 
franchise is issued to the company an oper- 
ating agreement will be entered into with 
the Chicago Railways Co., it is stated, and 
the lines of the Consolidated Co. will be re- 
habilitated and new cars and equipment 
purchased so that the outlying sections of 
the city will have the same service as is 
now being given by the two principal com- 
panies. 


a. WIS.—The Waukegan, Rock- 
ford & Bigin Traction Co., has asked the 
City Council to consider a plan to build an 
electric railway into Kenosha. Robert D. 
Wynn is Vice-Pres., Waukegan, Ill. 

ALTAMONT, KAN.—The Kansas Union 
Traction Co, may soon commence construc- 
tion on its line from Parsons to Coffeyville, 
Columbus, Oswego, Altamont, Mound Valley 
and Cherryvale, 90 miles. Repair shops and 
the power station will be located at Alta- 
mont. Company plans to furnish current 
for light, heat and wer purposes, Capital 
stock authorized, $1, issued, $500,500. 
William J. Jones, Altamont, is Pres. ; Phil- 
lip Strack, 23 Postal Telegraph Bldg., In- 
dianapolis, Ind., Vice-Pres.; Barney McDan- 
jel, Altamont, Secy.; C. N. Petty, Altamont, 
Treas. Archer, Rollins & Co., Kansas City, 
Mo., are Blectrical Engrs. Noted on Aug. 26. 

ABERDEEN, 8. DAK.—The Aberdeen St. 
Ry. Co. probably will let contracts this win- 
ter for building four —_—_ of track. N. 
Herreid is Pres.; C. F. HBaston, Secy. Noted 
on Nov. 

CORPUS CHRISTI, TEX.—We are offi- 
cially advised that all contracts have been 
let for the Corpus Christi Street & noel 
urban Ry. Co.’s belt line around 
Christi, 5% miles. Company is building the 
railway with its own forces. Contract for 
overhead construction was awarded to the 
WESCO SUPPLY CO. Daniel Hewitt is 
res., V. 8S. Heinly is Secy. and Treas., 
Corpus Christi. Noted on Nov. 18. 


UVALDE, TEX.—The Uvaide & Leona 


Valley yo Ry. Co. will build from 
to Batesville, Tex., 25 miles. Two 


required. Charles 
is A. M. Avant, Vice-Pres., 


H. BE. Farquhar, of Tacoma, who have al- 

secured a franchise to construct an 
electric railway between Cle Elum and Ros- 
im. Capital stock, $300,000. Noted on Aug. 


OAKLAND, CAL.—The Southern Pacific 
Co., San Francisco, has applied to the Board 
of ‘Supervisors in the name of the Central 
Pacific Ry., for a 50-year franchise to oper- 
ate a double-track, standard-gage, electric 
railway from Melrose to Stanley Road, a 
distance of four miles. Similar applications 
will be made in both San Leandro and Hay- 


ward for the same privileges. A. H. Babcock 
Engr. . 


is Blec, 


REDWOOD CITY, CAL.—Baldwin & How- 
ell, 318 Kearny St., San Francisco, report 
that a corps of engineers, headed by A. H. 
Lohman of San Francisco, has started from 
Redwood City to make a preliminary sur- 
vey for an electric line across the mountain 
to La Honda and the big basin, as noted last 
week. The proposed road will run from a 
point of deep water through Redwood City 
directly to Woodside, from which place it 
will take one of two routes over the moun- 
tain. it is estimated that the road will 
cost approximately $1,000,000. Noted last 
week. 

HAMILTON, ONT.—The Hamilton, Water- 
loo & Guelph Ry. Co. plans to construct 60 
miles of new track next year; new lines will 
be built between Hamilton and Berlin, and 
Hamilton and Guelph. John Patterson is 
Gen. Mgr. Noted on Nov. 25. 

LONDON, ONT.—It is announced that the 
Southwestern Traction Co. expects to buila 
trom 2U to 40 miles of new line during 1¥iU. 
One line will extend from London to inger- 
soll and the other from St. Thomas to Ayl- 
mer, Ont. 5S. W. Mower is Gen. Mgr. Noted 
on Oct. 7. 


LIGHT AND POWER PLANTS. 


(* denotes that this work is advertised in 
Engineering News.) 


PORTLAND, ME.—Plans and specifications 
for electric work and plumbing for the new 
city hall building have been revised. Bids 
will be received by the City Hall Building 
Commission at the Mayor's office until Jan. 
3. Plans and specifications can be seen at 
the offices of Carrere & Hastings, Archs. 
225 Fifth Ave., New York, and John Cal- 
ond gato and John Howard Stevens, Port- 
and. 


BANGOR, MB.—Negotiations have been 
closed by which the Bangor Ry. & Electric 
Co. hag secured the entire property known 
as the Veasie Millis water power and dam. 
The company contemplates the construction 
of a new concrete dam. C. M. Tolman is Ch. 
Engr. and Bilecn. 


WATERVILLE, ME.—The Messalonskee 
Electric Co., Waterville, which has pur- 
chased the water privilege of Besse & Mor- 
rison, about 1% miles from Clinton, is pre- 
est eS eal se ee 6 eee 
dam. Wyman is Mgr. and Ch. Blecn. 

NORTHFIELD, VT.—MOODY & ALLEN, 
of Montpelier, Vt, who have secured contract 
for street lighting here, are making prepara- 
tions for the construction of another power 
plant above their present plant in Middle- 
= where they own the water (Elder ghey and 

land for flowage. 
shout 000. 


STOWEK, VT.—Contract for the construc- 
tion of the high-tension transmission line 


from Cady’s ho RR ae Ft award- 
ed to the NORTHERN ELECTRIC Ba of 
Burlington, Vt. The a will furnish elec- 


tricity from the Morrisville municipal elec- 
tric plant to — the Mt. —— Elec- 
tric R. R., wi extends from Waterbury 
to Stowe. MC. Clark 1s Gen, Mgr. Northern 
Blectric Co. 

THREE RIVERS, MASS.—Plans are being 
repared for the construction of a new 
Er dreshectrie over. lant for the Palmer 
Mills of the Otis Co. —, Work will prob- 
ably involve the erection of a new dam at 
the foot of the gorge below the mill and the 
abandonment of the present dam and canal. 


_ and installing electric 1 


business men, who gg to establish a 24- 
hour service and to furnish electricity for 
both lamps and motors. At — the com- 
pany furnishes a lighting service. Purchase 
price, about $75,000, 

NEW YORK, N. Y.—Bids are asked by the 
Park Board until 3 p. m., Dec. 30, for all 
materials and labor required for furnishing 
ighting fixtures in 
new addition (F) of the Metropolitan Mu- 
seum of Art, in Central Park, on the west 
side of Fifth Ave., opposite 83d St., Boro. 
Manhattan. Henry Smith is Pres. Bd. 

Bids are asked by the Board of Health 
until 10 a. m., Jan. 4, for furnishing all the 
labor and materials necessary or required 
to furnish and install electric dnd gas light- 


the office building at Fleet and Willoughby 
Sts., Boro. Brooklyn. 


NEW YORK, N. Y.—Plans have been filed 
by the Metropolitan Street Ry. Co. for a 
1-story substation to be erected on Madison 
Ave. south of 86th St. Estimated cost, $3,500. 


*KINGS PARK, N. Y.—The bids received 
by the State Commission in Al- 
bany, on Dec. 15, for the construction of 
power plant and connecting mains at the 
Kings Park State Hospital P 
G. & W. Mfg. Co., Cortlandt St., 
WwW. W 


me fo ‘Se 2 
45 East 42d St., New York, $1 
& Williams, 24 Barrow St., 
996; EB. Rutzler & Co., 404 East 49th St., 
New York, * ab Pap Ford Co., Roch- 


ester, N. Armstrong, Al- 
bany, J ; W. M. eehan & Co., 136 
Liberty St., New York, $91,975; A. D. 
Granger est St., New York, > 


Co., 

439; Evans, Almirall Co. P. 0. Box 6, 
New York, $73,975. T. B. McGarr is 

F. B. Ware is State Arch. 


State agg ~ age for 
of electric feeder cables to laundry, trans- 


formers and distributing board at the Kings 
Park State Hospital, Park, as follows: 
W. M. Sheehan Co., St., New 
York, $4,195; A. D. G Co., West 
St., New York, > Co., 
213 40th ‘St. New York, ;_ New 
York Construction Co., Marbri Bldg., 
New York, al on 


$3,340 ; Commercial Constructi 

Co., 114 Li St., New RS gg E. J. 
Duggan, 1133 way, New York, $4,100; 
New amt Engineering Co., Greenwich, 


NORTH SYRACUSE, N. Y.—Pilans are be- 
ing considered for lighting the streets ee this 
village. It has not yet been decided whether 
gas or electricity will be used. 

TRENTON, N. J.—The United Gas & Water 
Co. was inco ee ee Sens ae 


is Statutory Agt. 


gms ogy ay N. J.—Preparations are 
ing made by the FLEMINGTON BLBCTRIC 


T. Bloomer is Ch. Engr. 

PHILAD vynteee PA. for fur- 
nishing and installing an system 
for the electric towers in the has 
been awarded to J. F. BUCHANAN & CO., 


Ni Fourth at 
36 North age gee ly 


a 
if 
} 
afi 


house, including Wi 
driven air compressor and tank and making 


between 
me § filter house, at $4,620. 


the construction of a central plant, an 
situa he be iets 
new engines 


2 


» Or the 
onadiiountion @ hydroelectric powe, np % 


powe lant 
the Edisto River, 28 miles ‘rom here ty” 
ital, $1,500,000. ‘The company proposes” 
develop 12,000 HP. for elect: transmission 
GREENVILLE, 8. C.—Plans are being cp, 
sidered by the Union Bleaching & finish, 
Co. for improvements to its piaut, to ine Ude 
the installation of additiona macnibery ‘and 
changing the motive power trom steam " 


electric motor drive. Kleciri 





cured from the Greenville trausmi , 
tem of the Sotuhern Power Co. oe 
MULBERRY, FLA.—The Prairie Pedpie 
Phosphate Co., of Mulberry, is planning tg 
improve its power plant, in luding the ip- 
stallation of a new soot Scnerauing unit 


rated at about 500 H 

JACKSONVILLE, a Prene are being 
made for the construction of a large weay ing 
mill here, the entire plant to be operate 
by electricity. George P. Ide is interested, 

MERIDIAN, MISS.—Application has Deed, 
made to the City Council by M. R. Gran 
and others for a franchise to construct af 
operate an electric light plant and strey 
railway here. 


CHARLESTON, MISS.—Improvements an 
contemplated to ‘the municipal electric light 
Plant, water-works and sewerage systen 
here. Estimated cost, about $10,000. 

WINCHESTER, TENN.—Bonds have bea 
sold by the city for $14,000 for improve 
ments to the municipal electric plant and 
water-works. The power house will be re 
modoled and new water wheels installed. 

DELPHI, IND.—The City Council has 
granted the Fort Wayne & Wabash Valley 
Traction Co., D. Emmons, Gen. Mgr. 
Fort Wayne, Ind., a franchise to furnish 
electricity for lamps, heat and motors here. 
The Carroll Bilectric Co. is operating a 
eelctric plant in Far at present, but fur- 
nishes no day servi 

STURGIS, MICH.—Bids will soon be asked, 
it is stated, for machinery for a new mu- 
nicipal power plant, plans for which are now 
being prepared. 


OAK PARK, ILL.—Plans are being pre 
pared for an addition to the power plant of 
the Oak Park Light, Heat & Power Co. 4 
B. Roberts, of Oak Park, is Arch. 


OLIBT, ILL.—Plans for the installation 
of the boulevard system to be installed a 
a business ees of Joliet by the Econ 

‘eo Power Co., are nearly com 
pleted. ‘ork will commence on the sj* 
soon. The wires will be placed in w- 
dereround conduits. Charles A. Munroe 8 
Gen. Mer 


THURMAN, IOWA.—The Malvern Light é 
Power Co., L. W. Bothner, Pres. and Mgr. 
Mal has submitted a proposition to te 
town cials offering to extend its trait 

from Tabor to Thurman, porviding * 
20-year teenies is granted and the tows 
rag to enter into a contract with the com: 

to furnish 30 incandescent lamps of 
& B “4 pA ~ peek ae st $1.25 gay | per 
month, the e of Thurman to 
of bonds. 


IOWA.—H. L. Cooper, 60 Wall 


commence work soon on th‘ constructis® 

of a large dam in the Mississippi Rive 

connection with a hydroelectric power pre 

jot Pay Keokuk & Hamilton Water Power 
is behind the project. 


TER, MINN.—The State Board 
“Tua has awarded W/ ASHINGTS 
COUNTY LIGHT & POWER ( 0. con aS 


service will be s supplied from the hy 


A River 2 
tric plant at Riverside on Apple "1 

truction @ 
Wisconsin, Work 0D Conse at 


line will comm: a 
VENWORTH, KAN.—P parations 

ae ong Leavenwo! ra Light, Hest 

Co. for improvements to its ho © 

will be increased trom ie 

Work will include the erection 

Sy es aoc 

— of new boilers a 


a $00. 
Betimated cost, about $25,000. B. 8. Spring 
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JEFFERSON CITY, st 
Power . lately 
, construction of a ectric 
p athe eet here. A dam will be constructed 
cost from ry! to eS which will 
‘evelop from to 2, HP. 1. Phillips, 
( Bu , Mo., is Pres. 
a soo Haskell Power Co. 
KELL, T —_ 5 
a electric generating machinery 
vd auxiliary apparatus in its plant this 
winter. 
:ALVBSTON, TEX.—The City Council has 
oan the report of the committee recom- 


1e tance of the bid of the 
re ectrigeto., of Galveston, for the 
nstallation turbo-generators rated 

2100 KW., er with condensers, at 
$11,900, The is to allow the city 


company 
3900 for the old engines, etc., in the power 
plant. 

y RADO CITY, COLO.—Plans are be- 
Oa for the construction of a new 
electric light and eee t here. Stan- 
ley S. Bffinger, of & Dunbar, is in- 
terested. 

RINIDAD, COLO.—Plans are being con- 
id the Southern Colorado Power 
Ry. Co. for a large power development, in- 
cluding a chain 
ing along the Sangre de Cristo and Culebra 
ranges, if the present plans for reorganiza- 
tion are consummated. F. A. Warfield is 
Ch. Engr. and Elecn. 

LYONS, COLO.—R. W. Jones has filed on a 
reservoir site and pipe line on the North 
St. Vrain for power purposes. The reservoir 
will be located on the Bil Ranch and 
the water conducted by a in. pipe to 
Lyons, about six miles distant, where the 
power house is to be located. Estimated cost 
of diversion dam is $36,000, and of pipe line, 
$60,000, 

ROSWELL, N. MEX.—The Roswell Elec- 
tric Light & Power Co., W. H. Gillenwater, 
Gen. Mgr., has notified the farmers of the 
Roswell section that it is p to fur- 
nish electricity for the irrigation of 10,000 
acres of land during the coming season, and 
also that it will extend its transmission lines 
for a distance of 25 miles if the use of elec- 
trical energy for irrigating 5,000 acres is 
guaran’ 

ARTESIA, N. MEX.—Pians are being con- 
sidered to erect a hydroelectric power plant 
on the Penasco River, to furnish electricity 
to operate pumps for irrigating a large por- 
tion of the Pecos River Valley, in New 
Mexico. It is estimated that about 15,00u 
HP. can be developed and the cost of pump- 
ing the water would be about $2 per acre. 
L. K. McGaffey and J. F. Hinkle, of Roswell, 
N. Mex., are interested. 

CHELAN, WASH.—The Chelan Electric Co. 
a subsidiary of the Great Northern R. R. Co., 
is contemplating the construction of a large 
dam across the Chelan River gorge near Cape 
Horn, between Chelan and Chelan Falls on 
the Columbia River. About 80,000 HP. can 
be developed. Hstimated cost, about $5,000,- 
000. Blectricity generated at the plant will 
be utilized to operate the electric lines of 
the Great Northern R. 
furnished to cities for lighting and to pump 
water for irrigation from Lake Chelan and 
the Columbia River. Location of dam has 
not yet decided upon. 

SAN FRANCISCO, CAL.—Bids were re- 
ceived as follows on Dec. 18 by James Knox 
Taylor, Supervising Arch., Treasury Dept., 
Washington, D. C., for the installation of a 
lant in the custom house 
"Olier Fo ar oemtend Co., 


power 
here; 


First St., San Francisco, $68,879. 


GLENDALE, CAL.—GEORGE SEWARD, 


240 Moore Ave., Glendale, has been 
me a ee 
@ city. 


BIG PINB, CAL.—The Buckeye Mining 
Smelting Co. has awarded se to 
ALLIS-CHALMERS 


awarded 
station for 


& 
the 





on the Missoula River, about 40 miles below 
Missoula, M 


BLY, NEV.—See item under Buildings. 


RICHFIELD, UTAH.—Joseph Jensen, Rich- 
field, has been engaged as designing and con- 
structing engineer for a big power pro: for 
the Balknap Co. Cost of first unit, 000. 


FRANCES, ONT.—Contracts have 
warded by the city for equipment for 
system as fol- 
lows: Arc lamps, to the CANADIAN WEST- 
INGHOUSB CO., Traders Bank Bidg., To- 
Ont. ; meters, to the CANADIAN GEN- 
ERAL ELECTRIC CO., King and Simcoe Sts., 
Toronto; and transformers, to the ALLIS- 
CHALMERS-BULLOCK CO., LTD., Traders 
Bank Bidg. Power for ope the system 
will be secured from the International Falls 
Power Co., which is installing an electric 
plant uipped with four 1,250-KW. units. 
Ww. B. ‘Skinner, of Winnipeg, Man., is Con- 
sulting Engr. 

VANCOUVER, B. C.—The British Columbia 
Blectric Ry. Co. has appropriated $6,000,000 
for improvements to its system. It is stated 
that work will commence at once on the 
construction of a 20,000-HP. auxiliary plant 
here. 


GUANAJUATO, MEX.—The Guanajuato 
Electric & Power Co. has increased its capital 
stock from $6,000,000 to $12,000,000 for the 
construction of new plants and extension of 
transmission lines. The company plans to 
construct a new generating plant at Peruon- 
dero and another at Penjamo. 


LLUVIA DB ORO (CHIHUAHUA), MEX.— 
The Liuvia de Oro Gold Mining Co. is mak- 
ing extensive improvements to its power 
plant. The ALLIS-CHALMERS CO., of Mil- 
waukee, Wis., has been awarded contracts 
for one hydraulic turbine direct connected to 
a «U0-KW., 60-cycle, 3-phase, volt gen- 
erator, a 25-KW., 120-volt exciter, belted to 
generator and a 2-panel switchboard with 

ry instr ts, etc. 





BRIDGES. 


(* denotes that this work is advertised in 
Engineering News.) 


NASHUA, N. H.—The City Council has ap- 
pointed a committee to confer with the Board 
of Public Works in regard to the construc- 
tion of a new bridge to replace Taylors Fall 
bridge. 

*WOONSOCKET, R. I.—Bids for building 
a@ wooden bridge and concrete abutments, on 
@ proposed street running easterly from 
River St., will be received by Raphael P. 
Daignault, Chn, Com. on Streets and Bridges, 
until 4 p. m., Dec. 31. Frank H. Mills is 


City Engr. 

WOONSOCKET, R. I.—The City Council 
has p d a resolution providing for the 
construction of a highway bridge over Black- 
stone River from River St. to Cold Spring 
Park. Estimated cost, $4,800. 


*RYE, N. Y.—Bids will be received by 
George L. Henderson, Village Cl until 8 
Pp. m., Dec. 29, for building a bi , with 
abutments and retaining walls, filling in the 
roadway and building a macadam road on 
han ager Road, Rye. The bridge is to be 
built of 24-in. beams, with connecting arches 
of concrete. 





y 
week, was vg | ion the agro a a ager 
steel way over w ver a 
pata extension of East Bloomfleld St. 


bids were declared informal. 


NORTHUMBERLAND, PA.—In connection 
with the new classification railroad yards at 
Northumberland for the Pennsylvania R. R. 
Co., the preliminary work is now in progress 
for the construction of the two new concrete 
and stone bridges to be erected over the 


two branches of River 
leading from Northumberland to the DY 
railroad yard at Sunbury. Alex. C. Shand 
is Ch. Engr. 

BROWNSVILLE, PA.—Estimates 


are being 
secured for a new Pennsylvania R. R. bridge 
te egan she Menenguhetn River goes Sees. 


long, and will connect the 
The 
ft. to the 
cost, $700,000. 
ELPHIA, PA.—The Bureau of Sur- 
-» on Dec. 
of two 
over the 


: 
ad 
it &. 





TRAFFIC, VA.—Bids are 
State Highway Commission, Richmond, un- 
til noon, Dec. 30, for the construction of a 
steel bridge over the Meherrin River near 
here, one span, 115 ft. 6 ins. P. St. J. Wil- 
son is State Highway Comr. 

BUCKINGHAM, VA.—We are officially ad- 
vised that Austin Bros., Atlanta, Ga., were 
the lowest bidders on Dec. 11 for the con- 
struction of a steel bridge over Slate River 
in Buckingham County for the State High- 
way Commission. P. St. J. Wilson, Comr. 

ASHEVILLE, N. C.—The Buncombe 
County Commissioners will probably award 
contract to C. B. Clark & Co., 10 East Lex- 
ington St., Baltimore, Md., at $62,550, for 
construction of the West Asheville bridge 
Structure is to be of reinforced concrete, 930 
ft. long, 30 ft. wide, with 5-ft. sidewalk, to 
carry single-track car line, with passing 
track in center. 

ELBERTON, GA.—Elbert County contem- 
plates the Construction of a bridge across 
the Broad River. 

McDAVID, FLA.—Escambia and Santa 
Rosa Counties will construct a steel bridge 
across the Escambia River at McDavid. 

TAMPA, FLA.—The Hillsboro County Com- 
missioners have awarded contract to the 
ROANOKE BRIDGE CO., Roanoke, Va., at 
$6,950 for constructing a steel bridge across 
the Hillsboro River. 

VICKSBURG, 


asked by the 


MISS. — The Vicksburg, 
Shreve: & Pacific Ry. Co., D. D. Curran, 
Gen. . New Orleans, La., and other 
roads contemplate the construction of a via- 
duct over the Cherry St. railroad crossing. 


NEW IBERI LA.—The New Iberia, St. 
Martin's & Northern R, R. Co. J. Loc 
wood, Ch. Engr., New Iberia, has awarded 
to JEWETT CONSTRUCTION 
CO., Springfield, Mo., to construct bridges 
and buildings on railroad being constructed 
from Port Barre, La., to New Iberia, dis- 
tance of 48 miles. 


YOUNGSTOWN, OHIO.—Plans have been 
completed and accepted by the Youngstown 
Sheet & Tube Co., Federal Bidg., for the 
building of a viaduct from the piant of the 
company in East Youngstown across the 
Mahoning River. J. A. Campbell is Pres. 


ST. CLAIRSVILLE, OHIO.—Bids are asked 
until 1 p. m., Jan. 3, by EB. E. Shepherd, 
County Audr., for flooring Boydville bridge. 


MIAMISBURG, OHIO.—Revised plans for 
a girder bridge over the Cincinnati pike at 
@ point south of Miamisburg have been sub- 
mitted to Ed. A. Morits, County Engr., by 
the Cleveland, Cincinnati, Chicago & St. 
Louis Ry. Co. The former plans were re- 
jected. The present plans provide for a 
bridge of 118 ft. span. 


CINCINNATI, OHIO.—An agreement was 
reached on Dec. 15 between the City Track 
Elevation Department and the Baltimore & 
Ohio Southwestern Ry. for the construction 
of a viaduct across Mill Creek and the Bal- 
timore & Ohio and Cleveland, Cincinnati, 
Chicago & St. Louis railroad tracks at Lud- 
low Ave., near the Clifton Springs Distilling 
Co.'s plant, thereby eliminating this grade 
crossing. The viaduct will start at a point 
about 300 ft. south of the crossing and the 
structure will cross the tracks and Mill 
Creek and come down to the ground level 
near Knowlton’s corner. The viaduct will 
be of reinforced concrete. Estimated cost, 
about $300,000. 

Bids will be received by the Board of 
County Commissioners until noon, Jan. 14, 
for the following county work: Under speci- 
fication No. 1,000, for building bridge over 
Bloody Run at Beech St., near Spring Grove 
Ave., Millcreek Township. Stanley Strubile 
is 


*MONROBVILLE, OHIO.—Bids are asked 
by the County Commissioners, Norwalk, un- 
til 10.30 a. m., Jan. 27, for furnishing and 
erecting a steel riveted truss bridge over 
Huron River at Monroeville, known as Main 
St. bridge. Length, 204 ft., consisting of 
two spans each 62 ft. and one span 80 ft.; 
roadway, 20 ft., with sidewalk on one side 
4 feet wide. Fay E. Smith is County Audr. 


NEW ALBANY, IND.—The Monon R. R. 
Co. is preparing to build a 60-ft. steel span 
over Bighth St. and extensive fills across the 


_ low land from each end of the bridge. 


RICHMOND, IND.—Bids are asked by the 
Wayne County Commissioners until 11 a. m., 
Dec, 27, for the construction of grade and 


fill at Armentrout bridge. Demas 8S. Coe is 
County Audr. 
STREATOR, ILL.—The City Council has 


approved general plans of the proposed new 
bridge across the Vermillion River at Bridge 
— og we Bldg Chicago, Ill. 

-» Monadnoc ‘a o, Ul. 
Estimated cost, about $10,000. 


GRAND ISLAND, NEB.—Bids are asked 
until noon, Jan. 12, by the Board of Super- 
visors for construction and repair of all steel, 
wooden, pile and truss bridges for one year 
from March 28. G. H. Poel! is County Clk. 


LITTLE ROCK, ARK.—The city will con- 
struct a concrete bridge over. Swaggerty 
Branch on High St. The sum of $5,000 has 
been appropriated. E. A. Kingsley is City 


DURANT, OKLA.—The Missouri, Oklahoma 
& Guit R. R. Co. has let contract, it is re- 
for steel bridge over the River 
Snuipen en Bluff to the WISCONSIN 
& IRON CO., of Milwaukee, Wis. 

It will be a heavy structure 1,100 ft. long. 


SPOKANE, WASH.—The city has awarded 
F. CROWE & CO. contract for steel 


be used in the new Monroe St. at 
960, "the city to use any part oF all of 


ss 
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TACOM WASH.—Bids are about to be 
asked by H. J. McGregor, Comr. Pub. Wks., 
for a steel and concrete bridge over Puyallup 
Ave. about 600 ft. long. W. C. Raleigh is 
City Engr. 

CHELAN, WASH.—Bids will be received 
by John Godfrey, County Audr., until Jan. 
3 for constructing a bridge across the Chelan 
River. Estimated cost, about $13,400. Bow- 
erman & McCloy, of Seattie, are Engrs. 

SEATTLE, WASH.—The lowest bid opened 
by the Board of Public Works for construct- 
ing the Salmon Bay drawbridge has been 
submitted by the International Contract Co., 
7388 New York Bik., at $16,005, 

FORT LAWTON (Seattle post-office), 
WASH.—Bids are asked by the Constructing 
Quartermaster, Arcade Annex, Seattle, un 
til 11 a. m., Dee. 29, for the construction 
of a timber bridge here. 

ALBANY, ORE.—Linn and Marion Coun- 
ties will probably erect a steel bridge over 
the Santiam River next year. Estimated 
cost, about $19,000. 

STOCKTON, CAL.—Bids are asked until 
Jan. 3 by the Board of Supervisors of San 
Joaquin County for two bridges, one a 2- 
span, pony truss of 75 ft. each, and one «a 
4-span pony truss, each 70 ft., foundation to 
be of concrete. Estimated cost, $16,000. F. 
B. Quail is County Engr. 

ARTHABASKA, QUE.—The County Coun- 
cll has let contract for constructing the steel 
bridge on Becancour River, bids opened on 
Dec. 9, to JOSEPH GOSSELIN, of Levis, at 
$16,000. L. Lavergne is Secy. 

TORONTO, ONT.-—-Contract will probably 
be let in the spring for the Queen St. high 
level bridge. C. H. Ruat is City Engr. 

*WINNIPEG, MAN.—Plans and specifica- 
tions are on file at the office of Engineering 
News, New York, for removing the present 
superstructure and furnishing and erecting 
new superstructure and floor complete for 


Louise bridge across the Red River Bids 
are asked by the Board of Control until 
Jan. 18. M. Peterson is Secy. 

Bids are asked until 11 a. m., Dec. 80, 


by the Board of Control for labor and ma- 
terials necessary for additions to piers of 
Louise Bridge, across the Red River 


BUILDINGS. 


PORTLAND, ME.—Bids are asked until 2 
Pp. m., Jan. 3, by the City Hall Commission 
for plumbing and electrical work in the new 
City Hall building at Portlanda Carrere @ 
Hastings, 225 Fifth Ave., New York, are 
Archs. 

CAMBRIDGE, MASS.—The Trustees of the 
Andover Theological School at Harvard have 
decided that the proposed building operations, 
for which plans are under way, will be con- 
fined to one large building rather than ex- 
tended to a group of emalier structures, as 
was at one time suggested. In this building 
there will be classrooms, a library room, an 
administrative room, and a room reserved 
especially for social purposes. According to 
the present intention, there will be two ap- 
proaches and two front-views. One of these 
will be on Francis Ave., which is to be ex- 
tended to afford an approach and exit for 
the school, and the other will be on the field 
between the proposed building and the pres- 
ent building of the Harvard Divinity School. 
Allen & Collens, 1170 Broadway, New York, 
and 6 Beacon St., Boston, Archs., have the 
plans in charge. In the latter part of Janu- 
ary the completed plans will be submitted to 
the Trustees of the schooi for their final ap- 
proval. In case this is granted, the actual 
work of construction will be started within a 
short time, and the construction pushed as 
rapidly as possible. As yet the authorities 
have not decided from what material the 
building will be made, but it is possible gran- 
it will be used. 


BOSTON, MASS.—It is stated that draw- 
ings are nearly completed for the edu- 
cational building to be erected on land ad- 
joining the Brimmer School on Common and 
Warrenton Sts. and to be jointly used by 
the Boston School Committee, Boston School- 
house Commissioners and the High School 
of Commerce. The building will be in three 
sections. The School Board is to have all 
its departments under one roof, and there 
will be a public hearing room. The School- 
house Commissioners will have their apart- 
ments in another section of the building and 
also will have a hearing room. In the part 
of the building to be occupied by the High 
School of Commerce there will be 32 class- 
rooms, head-master's office, teachers’ rooms, 
& gymnasium and an assembly hall to seat 
from 800 to 1,000 people. There will be sev- 
eral laboratories, a library, a room for a 
commercial museum, several lecture rooms 
and departmental rooms. The flat roof of the 
building will be used as a playground for 
the boys of that school. It is probable that 
pen | ? the building will be started about 

pr ° 


*PAWTUCKET, R. L—Bids are 
James Knox Tayior, are. Arch., Treasury 
Dept., W D. C., until 3 p. m., Jan. 
25, for extension, etc., to the U. 8S. post- 
office at Pawtucket. 

NEW HAVEN, CONN.—James Knox Taylor, 
Superv.’ Arch. of the Treasury Dept., Wasb- 
ington, D. C., has awarded contract for the 
construction of an extension to the post- 
office butldi at New Haven to CONROY 
aa, 217 West 125th St., New York, at 
342 


BRIDGEPORT, CONN.—Pyramid Temple, 


Nobles of the Mystic Shrine, of Bridgeport, 
is preparing to erect in B rt a — 
ve 


ple for its own eon gage 
been elected as follows: illia: . Burn- 


m BE 
ham, Pres.; Henry Setzer, Vice-Pres. ; Philip 
L. lzer, Treas.; Frank Slosson, Sevy. The 
vag will cost between $80,000 and $00,- 


NEW YORK, N. Y.—Bids are asked by C. 
B. J. Snyder, Supt. of School Bligs., Dept. of 
Education, until 4 p. m., Jan. 3, (1) 

f stairways, ete. at Public Schools 
Nos. 3, 45, 90 aad 111, Boro. of Brooklyn; 
(2) tor furnishing and erecting one portable 
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school-house on the premises of Public School 
No. 14, Eastern Boulevard, Throggs Neck, 
Boro. of the Bronx; (3) for glass to be fur- 
nished to various schools in the Borough of 
Manhattan. 

Plans have been filed for a 6-sto 
ment house, with a frontage of iste tt am and 
a depth of 90 ft., to contain 53 suites 
of rooms and to cost $210,000, for H. T. Bul- 
man at the southwest corner of Broadway and 
16384 St. Schwartz & Gross, 347 Fifth Ave., 
are Archs, 

An apartment house is to be built by Isaac 
Meyer & Son, 100 West 119th St., at the 
southwest corner of Broadway and 113th St., 
to cost approximately $1,000,000. The struc- 
ture will be of the fireproof type, with a 
facade of light-brick, terra cotta and lime- 
rg Construction probably will begin in 

ay 

NEW YORK, N. Y.—We are officially ad- 
vised that Tuc ‘ker, Speyers & Co., 437 Fifth 
Ave., will reconstruct a 4-story ‘brick store 
and loft building, 57 x 90 ft., at 1845-1847 
Broadway, to cost in the neighborhood of 
$100,000. a & Kaufman are Archs., 110 
East 23d 8 

The Fourth National Bank, 14 Nassau St., 
has formed plans for the construction of a 
building, to: cover the entire frontage in the 
east side of Nassau St., between Pine and 
Cedar Sts. The directors are Cornelius N. 
Bliss, Robert W. Stuart, Richard T. Wilson, 
William 8. Opdyke, Eugene Delano, T. Frank 
Manville and Thomas H. McKittrick. 

We are officially informed that W. J. TAY- 
LOR CO., 5 Bast 42d St., has the general 
contract for the 12-story fireproof apartment 
house to be erected at the southeast corner 
of Park Ave. and 76th St., for the 829 Park 
Avenue Co. W. G. MAHER, 1133 Broadway, 
has the carpenter contract. Pickering & 
Walker, 103 Park Ave., are Archs.; R. P. 
Bolton, 527 Fifth Avenue, is Engr. Estimated 
cost, $600,000. 

Plans have been filed for an 8-story loft 
and store building, to be built from designs 
by Howells & Stokes, Archs., 100 William 
St., at the southwest corner of Lafayette 
and Walker Sts., for Helen H. Jenkins. It 
will have a frontage of 87 ft. in Lafayette 
St. and 24.9 ft. in Walker St. It is to cost 
$60,000. 


NEW YORK, N. Y.—We are officially ad- 
vised that the JAMES STEWART CO., 30 
Church 8t., has the general contract to 
construct two fireproof office buildings to 
be erected at Lexington Ave., 46th, 47th and 
48th Sts., for the Merchants’ & Manufactur- 
ers’ Exchange, of 949 Broadway. The two 
structures will contain twelve stories each, 
baving exterior materials of brick and lime- 
stone and terra-cotta. The plans are being 
prepared by Grand Central Station Archi- 
tects, 314 Madison Ave., and the cost will 
be about $4,000,000. Balcom & Darrows, 
314 Madison Ave., are the Steel Engrs. 

Plans have also been filed for a 6-story 
warehouse to be erected at 818 and 820 
Greenwich St., from designs by John Wooley, 
for the Neper Construction Co., Harry M. 
Perelman, Pres. It is to cost $50,000. 

Henry Gutman will build a 5-story garage, 
50 x 8 ft., on 167th St., west of Amster- 
dam Ave., to cost $65,000. The designs are 
by H. L. Young. 


NEW YORK, N. Y.—Bids were received as 
follows by J. W. Stevenson, Comr. of Bridges, 
on Dec. 20, for the completion of the sub- 
structure, the erection of the superstructure 
and the installation of plant, exclusive of in- 
terior finish, of the Municipal Building, at 
the Manhattan terminal of Brooklyn Bridge. 
(a) For furnishing all the work, labor, ma- 
terials, tools, plant and appliances for all 
work and construction shown and specified, 
using hollow tile arches for the floors above 
the street level and for roofs: (b) for fur- 
nishing all the work, labor, materials, tools, 
plant and appliances for all work and con- 
struction shown and specified, substituting 
for the hollow tile arches of floors above the 
street level and for roofs, reinforced concrete 
slabs: Thompson-Starrett Co., 51 Wall St., 
(a) $5,895,000, (b) $5,805,000; James Stew- 
art & Co., 30 Church St., (a) $6,495,000, (b) 
$6,475,000; George A. Fuller Co., Fuller 
Bldg., (a) $5,990,000, (b) $5,983,000; Richard 
E. Heningham, 1 Madison Ave., (a) $6,244,- 
980, (b) $6,211,980; P. J, Carlin Construc- 
tion Co., 16 Bast 23d St., (a) $6,285,585, (b) 
$6,266,000; John Gill & Sons, 12 West 3ist 
St., (a) $6,781,980, (b) sae Nerd Thomas 
Dwyer, (a) $6,160,000, (b) $6,100,000. An 
injunction to prevent contracts being granted 
on the municipal building by ‘the Bridge 
Commissioner was served by William J. 
Schieffelin, Pres. of the Cjtizens’ Union. 
anne, Mead & White, 160 Fifth Ave., are 
Arc 8 


“NEW YORK, N. Y.—The following bids 
were received on Dec. 17 by Nicholas J. 
Hayes, Fire Comr., for furnishing all the 
labor and materials required for the erec- 
tion and completion of a building for engine 
company and hook and ladder company to 
be located on the east side of East 14th St., 
Boro. of Brooklyn: John F. Walsh Con- 
struction Co., 1386 Chariton St., New York, 
$43,546; Rufus H. Brown, 1857 Rogers Ave., 
Brooklyn, $52,000; Morningside Construction 
Co., $40,000; Wm. Lendin, $47,997; Wm. J. 
Moran, $49,060; J. M. Knopp, $51,089; West- 
chester Eng. Co., $53,610; Geo. Hilderbrand, 
88 Park Row, New York, $47,800; Dan’) J. 
Ryan, $53,980; Chas. H. Peckworth, 415 
Hudson St., New York, $97,760; A. & W. 


Gray, $49,900; Conroy Bros., $47, 970; Geo. 
I gi 891 Fulton S8&t., Brooklyn, $46,- 
i le 


NEW YORK, N. Y.—We are officially ad- 
vised that plans are being drawn by Louis 
Charlies Maurer, 1493 Broadway, Arch., for 
a 12-stery store and loft building to be 
erected on plot 66 x 90 ft., at 187-1438 West 
25th St. It will have steel skeleton con- 
struction, reinforced-concrete arches, maple 
floors, three high-speed elevators, facade of 
white pressed brick and glazed terra cotta. 
The building will rise 150 ft. above the curb 
level. The estimated cost is $185,000. The 
Theodore Starrett Co. is the owner. Con- 
tracts will be let after Dec. 27. 


NEW YORK, N. ie were received as 
follows by C. B. Snyder, — of go 
Bidgs., Dept. of Baucation 
general construction, etc., og es (a) ” and ©) 
of addition to and alterations in Erasm 
Hall High School, on the easterly side ‘a 
Flatbush Ave., about 205 ft. north of Grant 
St., Boro. of Brooklyn: Charlies H. Peck- 
worth, 415 Hudson St., New York, (a) a: . 
931, (b) $281,682; John F. Walsh, 1 Madiso: 
Avée., New York, (a) $417,950, (b) $287,950: 
Peter age & ®t, Marion 8t., 

) 


Inc., 103 Park Ave., New York City, (a) 
$423,000, (b) $289,700; W. J. Moran, Inc., 
(b) 285,278; James MacArthur, 23 
Ormond Pl., ‘Brooklyn, (a) $422,200, (b) 
$287,747; R. E. Heningham, 1 Madison Ave., 
ea York, i $398,500, (b) $269,465; George 
Dri 548 Union St., Brooklyn, (a) 
$95, 700, “ $267,700; H. C. Stowe Construc- 
tion Co.. 221 Greenpoint Ave., 
$391,300, (b) $268,700; John Kennedy & Co., 
103 Park > b) 

296,983; George Hilderbrand, 
New peogye 8 (a) $421,844, (b) $295,540; P. J 
Brennan Son Madison Ave., New 
York, (a) 132,000, (b) $289,000. 

Bids were received as follows at the same 
time for the general construction, etc., of 
new Public School No. 44 on the southwest 
corner of Prospect Ave. and 176th St., Boro. 
of the Bronx: George Hildebrand, 38 Park 
ans $247,700; owns Sullivan, $30 Grand 

$264,250; George F. Driscoll, 391 Ful- 
a St., Brooklyn, $249, 700; H. C. Stowe Con- 
struction Co., 221 Greenpoint Ave., Brook- 
lyn, $236,300: R. E. Heningham, 1 * Madison 
Ave., $249,980; Bottsford-Dickinson Co., 1170 
Broadway, $235,841; Thomas J. Buckley Con- 
struction Co., 103 Park Ave., $272,800; P. 
d. Brennan & Son, 624 Madison Ave., $259,- 

Thomas McKeown, Inc., 103 Park Ave., 
$247, 700; Calumet Construction Co., 15 Bast 
59th’ St.. $238,643; O’Connell & Hanna, 271 
West 125th St., 900; J. F. Walsh "Con- 
struction Co., 1 Charlton St., $256,685 
Charles H. Peckworth, 415 Hudson St., $256,- 
976; John Kennedy & Co., 103 Park Ave., 
$236,900. 

TROY, N. Y.—Raymond M. Booth, of Troy, 
N. Y., was the lowest bidder for the work 
of constructing a new central school on 
Seventh Ave., Troy, his bid being $285,000 
for New England brick, or $281,000 for arti- 
ficial stone. 

HORNELL, N. Y.—A 4-story block is to be 
built on Broad St. in the spring, according 
to present plans of Father F. J. Haughten 
of St. Ann’s Roman Catholic Church. Father 
Haughten owns the site and offers to give it 
to the parish. The structure will cost about 
$40,000. The fraternal orders and societies 
will have rooms there. 

Dr. George Conderman is contemplating 
the erection of a 4-story office building on 
Broad St. next to the Miller Block. 


PRINCETON, N. J.—Frank Miles Day & 
Bro., Archs., 925 Chestnut St., Philadelphia, 
Pa., are planning a 3-story stone dormitory 
to form the southwest wing of the James 
Madison Hall at Princeton University. It 
will measure 210 x 35 ft., and will cost 


PHILADELPHIA, PA.—Bids wefe received 
on Dec. 14 by W. Hunter, Ch. Engr. of the 
Philadelphia & Reading Ry. Co. for building 
passenger stations at Tioga and Nicetown, 
and the erection of a storehouse, engine 
house and water supply at Green St., in con- 
nection with the company’s new elevated 
system. Ten bids were received from con- 
tractors for the Nicetown station, as follows: 
Fred. A. Havens & Co., Perry Blidg., $40,301 ; 
E. L. Seeds, $40,700; George A. Glenn & Co., 


42,172; Charles McCaul Co., Tenth and 
ansom Sts., , 889 ; eee & Latta, 
$45,142; A. Whitehead, $45,580; H. B. Deai 


& Co., $45,816; M. P. Wells, $47, 000 ; 
— A, E. Trafford, $48,529 ; 
For the new station at Tioga the following 
eight bids were received: E. L. Seeds, 
$56,000 ; George A. Glenn 
Daniel McCarty, Banna a 
Armstrong & Latta, $58,279; H. B. 
$60,307; A. Whitehead, $61,200 ; Pititehell 
Bros., $68,974 No awards have been made, 
as the company announced that it would 
require some time to schedule the bids 
before determining the names of the suc- 
cessful bidders. 

EB. Allen Wilson, Arch., has been commis- 
sioned by Wynne-Prince Co., Seventh and 
Walnut. Sts., to prepare plans for 2% and 
3-story dwellings, to be erected on the tract 
of ground recently purchased by Clarence 
P. Wynne at Wynnefield, and to number 
about 40. These houses are to cost on an 
average of $5,000 each, and are to be mod- 
eled after the plans of those recently con- 
structed at Milbourne and other suburban 
sections of Philadelphia. 


MONT ALTO, PA.—Bids will be received 
by Samuel G. Dixon, Comr. of Health of the 
Commonwealth of Pennsylvania at his office, 
in Harrisburg, until 5 p. m., Jan. 3, for the 
construction of the following buildings for 
the Pennsylvania State South Mountain San- 
atorium, near Mont Alto, Franklin County, 
Pa., in accordance with the plans and spec- 
ifications on file at the office of the commis- 
sioner, in Harrisburg: 49 cottages; 11 
pavilions; 8 toilet houses; extension to in- 
firmary porch; nurses’ and physicians’ build- 
ings; children’s building; alterations and 
additions to dining building. 

PITTSBURG, PA.—Plans for the armory 
of the Bighteenth Regiment have been ap- 
proved by the State Armory Committee of 
the National Guard at its recent meet- 
ing at Philadelphia, Col. A. J. Logan, com- 
manding the Eighteenth Regiment, was in- 
structed to have work on the new structure, 
which will be located at Thackery and Baird 
Sts., Schenley Farms, started at once. This 
armory will be a brick, stone and concrete 
structure, three stories high, 60 x 19 ft., 
and fireproof, containing everything for a 
complete armory except the big drill hall, 
which will be added a later appro ria- 
tion is made to cover the cost of an tion. 
The plans for the armory have been made 
by the W. G. Wilkins Co., Archs., West- 


Thom- 
Mitchell Bros., $55,- 


Bldg., Pi and 
feat oak welts Ge ae 
soon as the structural iron can 
on the ground. 


~— ss PA.—The Bryn 
Cc. A. will 


the t . Ac- 
architect’s estimate, the build- 
ing itself will cost $30,000, while the inter- 
for fittings, including a swimming 1 and 
the land, will bring the total to $100,000. 
The building will be a 3-story structure, of 
Pennsylvania granite, with terra cotta trim- 
mings. It will be fitted out with a gym- 
nasium, an auditorium with a seating ca- 
pacity of 400 and contains all the other 
modern equipment which such a building 
should have. The present quarters of the 
association, situated on Lancaster Pike, near 
Bryn Mawr, will be torn down and the new 
building erected on the same site. 

DOVER, DEL.—Bids are asked by Alex- 
ander Corbit, Secy. Bldg. Comu., State 
House, Dover, until noon, Jan. 17, for con- 
structing a brick addition, 93 x 77.8 ft., and 
a tower to the State House at Dover. We 
are officially advised that construction will 
be of brick, and that the addition will be 
two stories high. Edward L. Tilton, 32 Broad- 
way, New York, is Arch. 

CUMBERLAND, MD.—Press reports state 
that F. B. Blaser, Supt. of the a 
Division of the Baltimore & Ohio R. Co. 
has confirmed the rt that a station will 
be erected in Cumberland. It will cost $100,- 
000 and work will begin soon. 


MANCHESTER, VA.—The Virginia Railway 
& Power Co., of Richmond, is planning to 
expend $600,000 in improvements which will 
include the erection of a bd goo passenger 
station, car house and repair shops at Man- 
chester. Charles C. Johnson is Pur. Agent; 
Cc. B. Buchanan is Gen. Supt. Ry., both of 
Richmond, Va. 

*LYNCHBURG, VA.—Bids are asked by 
James Knox Taylor, D. Gs, ti Arch., Treasury 
Dept., Washington, D oo A 3 p. m., pine 
10, for extension, etc., ™ * 
office at Lynchburg. 


COLUMBUS, OHIO.—Bids are asked until 

0 a. m., Jan. 8, by Capt. H. J. Hirsch, 
Constr. Q. M., until 10 a. m., Jan. 8, for 
construction of extensions to administration 
building and Mess Hall No. 51 at this post, 
including plumbing, heating, electric light, 
wiring and fixtures. 

The Commissioners of Franklin County 
have approved the plans for a 3-story hos- 
pital for tuberculosis. The contract will be 
awarded in the spring. 

The Ohio Electric Ry. Co. announces that 
it will remove the old buildings on Rich &t., 
between Pearl and Third Sts. for the erec- 
tion of an interurban station. The construc- 
tion will start in the spring. Dana Stevens, 
Cincinnati, Ohio, is Gen. Mgr. 


CLEVELAND, OHIO.—The Central Y. M. 
C. A. has sold the building and the land it 
occupies at East Ninth St. and Prospect Ave., 
S. E., for $500,000. The building will be 
torn down to make room for the erection 
of a $2,000,000 hotel. The purchase was 
made by H. H. Johnson, of the law firm of 
M. B. & H. H. Johnson, American Trust 
Bldg., for Eastern and Cleveland capitalists, 

The Baker Co., 1216 Huron Road, will 
break ground soon for a garage and sales 
building on Buclid Ave. The building will 
be located. at Buclid Ave. and Hast 7ist S.t, 
and will cost $100,000. It will be constructed 
of brick and stone, and fireproof, and will 
be 160 x 200 ft. There will be two stories on 
the Euclid Ave. front with one story in the 
rear. 

Plans for the proposed “, hospital group 
have been submitted by ron B. Vorce, 
Perry-Payne Bldg., Arch., r the Board of 
Control, Eighteen buildings shown by the 
group plan will cost $1,125,000. 


CLEVELAND, OHIO.—Announcement has 
been made by the May Co., that it had ac- 
quired a long lease on the Adolph Meyer 
Estate, facing on Ontario St., between the 
present store of the May Co. and the build- 
ing occupied by the W. P. Southworth Co 
and that work is to proceed at once with 
the erection of a 10-story fireproof struc- 
ture to conform in general architecture with 
the present 6-story building already ooccu- 
pied there. The ground acquired has a front- 
age on Ontario St. of 45 ft., and looks west 
into Champlain Ave., S. E, It extends back 
130 ft. to an alley. Work on the building 
is to begin this week, the foundations being 
put in while the general plans for the struc- 
ture are being prepared. The building is to 
contain fireproofed elevator shafts and fire- 
proofed walls, floors and stairways. Con- 
tracts will be let as soon as plans are ready 
for figuring. It is expected to have the four 
or five lower stories of the building r 
for occupancy by June 1 of next year. 

L. Dauby is Pres. 

DEFIANCE, OHIO.—Manfred es 
Arch., Nasby Bidg., Toledo, Ohio, is 
paring plans and specifications for the Ma- 
sonic Temple to be yong Fogg 
structure is to cost from 340,000 to $50,000 
and will be owned by all Masonic lodges 4 
to and including the Templar degree. 
accordance with the contract, Mr. Scophiet 
will superintend the construction. Ground 
will be broken early in the spring. 

YOUNGSTOWN, OHIO.—The 
House Co. 
een in Bast Federal 
t. The company will erect a Seeeey fire- 
proof warehouse in the rear of the property. 
which has 79 ft. on the P. & L. 

The price paid was about $90,000. 
The company er soon erect a modern 
story apartment house at Woodbine and 
im Sts. = 36 sets of yt The 
am of increased 


has been 

from, $75,000 to- $180,000. 
TOLEDO, OHIO.—Bids were 
oases on Dec. James 


Vol. 62. No. x 
ee a eS 
> oep: C 1 
hio, $30,890; Thomas Kewi.. eam 
ledo, Ohio, $32,000. Also for cadult ana 
wiring in the same ; R 
, aie , Columbus, Ohio . 610. Her. 
man ge Electric Co., M ikee, Wig 
$8,350; Nerney Electric | ‘olumbus, 
Ohio, go.30 Wentworth-Dea ic 6 


pre hg $14 yee McMast: 
struction “ Columbus, $:) 
Marsh Electric Co., Indianapo! 
Edwin C. Lewis, Boston, Ma 
H. Winter Electric Co., Tol 
R. §&. a Philaa 
Unity Electric Co., Paul, M 
— IND. nee Norther 
has taken an option on a 
Selauen and Main Sts., Gos! 
to build an interurban depot. 
ing prepared for a passenger frej 
station with offices in the sec ry 
company has been succeeded by Chicago 
South Bend & = Indi Ly. Co. 
Samuel T. Murdock, La Fayet: i. 
Mer. 

DELPHI, IND.—The Truste« 1e local 
lodge of Masons have been instr 1 to se. 
cure plans and let a contract ; he con. 
struction of a business buildin d lodge 
hall. : 

INDIANAPOLIS, IND. fan ! 
planned to be erected on North dian St 
by Rubush & Hunter, Archs., Ame>ican Cen. 
tral Life Bldg. The plans have been 4p. 
proved by the Building Inspector nd a per. 
mit issued for a building to cos: $175,009, 
The building will be of English design ang 
will be a 3-story fireproof structur. of brick. 
trimmed with stone. The outside dimen: 
sions will be about 180 x 180 f:. but the 
building will be of U shape, with a 60. 
court, or lawn, between the two wings of 
the building. The company has frontage 
of 195 ft. 2s rrongy back 285 ft. on the east 
side of Meridian St., just north of 12th 
There will be about ten apartment: cn each 
floor of from fo wr to eight rooms each. These 
apartment will be built without kitchens yr 
dining rooms, but provision will be made for 
a dining room in the basement. !t is plan. 








uetel jg 


ned to erect the building 90 ft. back from 
the property line and to provide a lawn. 
Work on the building, it is stated, is to start 
at once. 

CHICAGO, ILL.—Mrs. Charles Netcher 


who owns the Boston Store, will add, on 
State St., a 13-story annex, which is to be 
established at a cost of approximately $1, 
The section will fill the space on 
State St., between the Champlain Building 
at State and Madison Sts., and the a alley to 
the north, which ety “rh is Calhoun Pi, 
The frontage will be 91% ft. on State St, 
extending westward 118 ft. This addition 
will be projected five stories higher than the 
recently built Madison St. and Dearborn &t. 
ae a of which it is to be a part, making 
8 stories, or, with its cornices, 195 
ft. ‘ height. The contracts call also for an 
addition of 94 x 140 ft. five stories above 
the rear portions of the Madison St. sections 
which have strength in the columns and 
foundations for an 18-story building. With 
the new additions the Boston Store will be 
x 163 ft., comprising an area of 52,350 
. ft. This gives a total of 615,000 sq. ft. 
or about 15 acres of floor space. Holabird & 
Roche, Monadnock Block, are Archs., and 
the contracts for its erection have been let 
to JOHN GRIFFITHS & SONS, 135 Adams 
St. 


A department store building is to be 
erected on the west side of State St., north 
of the alley between Washington and Madi- 
son Sts. It is to be 16 stories high and 
will be devoted exclusively to a single retail 
enterprise. An investment, estimated at $1,- 
500,000, will be represented in the structure. 
A lease has been taken by Edward Hillman 
on the property extending from 112 to 116 
State St. The property is occupied now by 
a part of the Hillman store, the building 
being a 6-story and basement structure. 
Charles W. Partridge is Pres. of Hillman’s. 

DAVENPORT, IOWA.—Bids were received 
as follows on Dec. 15 by James Knox Taylor, 
Superv. Arch. of the Treasury Dept., Wash- 
ington, D. C., for the construction of a post- 
office at Davenport, lowa: Hazelton & 
Walin, Chicago, $67,500; Harman Bros., 
Williamsport, Pa., $59,268 ; General Con- 
struction Co., Hathaway Bidg., Milwaukee, 
Wis., $71,510. Time, Jan. 1, 1911. 

8ST. PAUL, MINN.—The contract for the 
general construction of the St. Adelbert 
€ Polish oo Church on Sherburne Ave. 
has been let to OLAF SWENSON, ‘15 Clark 
St., city. Boyer, Taylor & Tewes are Archs. 
Cost, $50,000. 

EMPORIA, KAN.—Bids are asked by James 
Knox Taylor, Superv. Arch., —eag Dept., 
Washington, D. C., until 3 p. m., Jan. 14, 
for extension, remodeling, ae. (in juding 
plumbing, ~~ piping, heating apparatus, 
electric conduits and wiring), of the U. §. 
post-office at Emporia. 

LEAD, 8. DAK.—Bids are asked until 3 
p. m., Feb. 14, by James Knox ‘aylor, 
Superv. Arch., Treasury Dept., Washington, 
> g- for construction (complete) of the 

. post-office at Lead. 

ver. LOUIS, MO.—The Princess Realty Co. 
will tr an apartment house and w: il ex- 
pend $150,000 in its construction and | = 
ing. It will be located at the northwe:' 
ner of West Pine Boulevard and Spring 
Ave. The operation is being handled hy the 
Kinsella Realty Co, John F. Dock ry ' 
Pres. of the Princess ration anc Thom- 
as Kinsella Vice-Pres. e@ plans and speci- 


‘or the ng we been pre- 
pared and an spelication 5 rmission - 
le soon 
building will three stories high 0! will 
occupy # Iot 96 x 213 ft. The lot is valued 
at : ites will be arra 
one, and rooms, each with 2 bath 
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, Cream. are being 
gan Antonio, 928 Frost, i. P. 0. Box 
preterpas.. The building is to cost $100,000. 


“ A following 
OKLAHOMA CITY. eee eam Knox 
: Treasury Dep’ 


bids yer ery. % 
Tayler, DD. Cu, for construc at 
washing ‘) Oklahoma City: Globe Con- . 
post-office | “Chemical Bidg., St. Louis, 
sre; | North 421 


e Construction = 
wee Stes Milwaukee, Wis., $289,700 ; 
Mier: onstruction Co., Ardmore, Okla., 


a. J ) om San Antonio, Tex., 
aretha . §. Sherman, Oklahoma City, 
eet vieter & Wenzel, Wichita, Kan., 
$10.00" cua, OKLA—The State Board of 


CHICKAS! ‘ bor 

e, Okla., on Dec. 9 rejected 
or received for the erection of 
puilding for the Girls’ industrial school, 
the build:os "fnat all bids exceeded the ap- 


for the 7 follows : 
ico. The bids were as fo 

an construction Co., of Chickasha, 

$17.00) vexas Building Co., of Fort Worth, 


Hn, $155,000; A. Betts, of Topeka, Kan., 


yon SILL, OKLA—Bids are asked un- 
*FORT sill SOS, by Capt, David L. 


til 10 2 A “d 
“ juste. Q. M., Fort Sill, tor the con 
a plumbini ‘and wiring of the fol- 


yuidings: guardhouse, one quar- 
loving °t ‘workshop, one quartermaster’s 
storehouse, ore stable guard and shop build- 


DENVER, COLO.—Plans for a _ $50,000 
grade sclool building are now being con- 
‘dered by the School Board. The building 
sit) be located at 14th Ave. and Colorado 
Boulevard, east of the present Clayton 
school. 
DENVER, COLO.—Arrangements have been 
completed for constructing the 12-story of- 
fice building, to be erected on the present 
; be Barnett Furnishing store, at 
16th and Champa Sts., and work on the 
building will be begun early nevt year. The 
building will cost in the neighborhood of 
000. The Barnett store has leased the 
ground floor of the new building for 15 years, 
and the remainder of the structure will be 
jeased for general office purposes. The 
building will be of steel and concrete, and 
fireproof, in accordance with the require- 
ments of the recently enacted building or- 


dinance. 

FORT BAYARD, N. MEX.—The Governor 
will advertise for bids soon for improvements 
to be made to the sanitorium at Fort Bay- 
ard, N. Mex. Amount to be expended, $270,- 
wo. New officers’ quarters, pumping plant, 
ice manufacturing plant, electric lighting 
system for the entire sanitorium will 
built. 

SEATTLE, WASH.—Plans for the 5-story 
reinforced concrete warehouse to be built for 
the Provident Building Co. have been com- 
pleted by Saunders & Lewton and are ready 
for figures by contractors. The building will 
be 72 x 150 ft., located on First Ave. South, 
near Weller St., and will cost $75,000. 

SPOKANE, WASH.—Plans for a fireproof 
office building to be constructed at a cost 
of $200,000 are being drawn for the Wash- 
ington Safe Deposit & Trust Co., of which 
the McCrea & Merryweather Co. are man- 
agers. Details in the plans have not been 
Wecided, but the building will occupy the site 
on the north side of Sprague Ave., between 
Stevens and Washington 


000. Reid Bros., Claus 
Francisco, Cal, are Contracts will 
be let about Dec. 27, 


POMONA, CAL.—Plans have been pre- 
pared by Norman F. b, 
well Central Bldg., Los Ange 
the proposed science hall of the Polytechnic 
High School. The structure will be 150 x 
80 ft., two stories high, and the lines will 
follow the classical treatment of the present 
high school building. The structure will be 
built of brick and plaster and will contain 
eight recitation rooms, a superintendent’s 
office, physical and chemical labcratory, lib- 
rary, Study and lecture rooms, art and do- 
mestic science departments, and an amphbi- 
theater. The cost will be $40,000. 
OAKLAND, CAL.—According to the San 
Francisco “Call,” B. EB. Calvin, Gen. Mgr. 
of the Southern Pacific Co., has confirm 
the announcement that new plans have been 
made for the p $250,000 station at 
16th St. Mr. Calvin has advised I. H. Clay, 
Pres. of the Chamber of Commerce, that the 
plans will be exhibited to the representatives 
of the chamber. 


tice. There will og archi 


com) 
tition for these buildings in about two 
months, 


LOS ANGELES, CAL.—Hudson & Munsell, 
Archs., Stimson Bldg., pee preonred plan 


Lw 
or iirc See eee ee ee 
t., tor the erection of an reinforced 





ing elght, the structure to be continued on 
the Spring St. frontage. The alleyway be- 
tween the Hellman Bidg. on Main and the 
Fourth St. building will be bridged by a cov- 
ered way. 


SAN BERNARDINO, CAL.—The Board of 
Supervisors of San Bernardino County, have 
purchased two city blocks. The Coun re- 
cently authorized an issue of $400, for 
the erection of a court-house. 


SAN DIEGO, CAL.—James M. Black and 
others, of San Diego, Cal., has purchased 
property at Third and Ash Sts., which will 
be occupied by buildings aggregating a cost 
of $45,000. The improvements will consist 
of a 4-story brick building, containing stores 
and flats, and 3-story building, to cost $20,- 
000 and to contain apartments. 

Henry Lord Gay, Arch., Keating Bldg., 
San Diego, Cal., has completed plans and let 
the general contract for the erection of a 
5-story theater and office building at San 
Diego, for John Johnston, Jr., of Escon- 
dido, Cal. The structure will be 50 x 100 
ft. GALLAGHER & BROWN, of San Diego, 
have the contract. Cost, $40,000, exclusive 
of elevators and electric wiring. The build- 
ing is to have concrete foundations and 
basement, enameled brick front, gravel roof, 
maple floors, plate glass windows, pine trim, 
passenger and freight elevators. 


SAN FRANCISCO, CAL.—At a recent meet- 
ing of the Board of Supervisors, the contract 
for fireproofing the San Francisco hospital 
was awarded to FOSTER & VOGT at $102,- 
897. Bids for the general construction of the 
buildings were called for, the estimate be- 
ing $350,000. The PACIFIC ROLLING 
MILL CO. secured the contract for putting 
in the steel frame of the jail at $70,660. The 
Board of Supervisors was asked to set aside 

38,000 for the proposed park police station, 

,000 for the Ingleside police station and 

110,000 for the Spring Valley school. The 
Finance Committee of the Board of Super- 
visors allowed these sums. 

Maurice Rosenthal, 21 Battery St., has 
bought from the Maguire Co. a vacant lot 
in the south line of Bush St., 137.6 ft. east 
of Jones St., with a frontage of 55 ft. and 
a depth of 137.6 ft. Upon this lot Mr. Rosen- 
thal will erect a 6-story apartment house 
that will cost from $75,000 to $100,000. 

TUCSON, ARIZ.—W. J. Bliesner, Arch., of 
Phoenix, Ariz., is preparing preliminary 
plans for the proposed Scottish Rite Cathe- 
dral, to be erected at Tucson, Ariz. A sum 
of $85,000 has been voted for the building. 

YUMA, ARIZ.—The contract for the erec- 
tion of a court-house and jail at Yuma, has 
been awarded by the Board of Supervisors, 
to OLCESTER & WADEN, of Yuma, on their 
bid of $46,697. The portion to be erected at 
this time will be the center wing of a pro- 
posed building which will cost over $100,000. 
R. B. Young, Lankershim Bldg., Los Angeles, 
Cal., is Arch. The building will be con- 
structed of reinforced concrete faced with old 
gold pressed brick. The jail will be equipped 
with cells and a corridor of the chrome steel. 

ELY, NEV.—Plans are under way at Bly, 
for the erection of 30 cottages, stores and a 
hotel, at the Star Point Mine, of the Nevada 
Consolidated Mining Co. A transformer plant 
and a hoisting plant are under way. An 
electric haulage system will be installed, to 
connect with all underground workings, and 
economize handling of ore. Ground is also 
being cleared for a large smelter. 

SALT LAKE CITY, UTAH.—The Eccles- 
Browning Co. will erect an 18-room brick 
and concrete market and storage building, 
to cost $50,000. 

James H. Moyle will build a 2-story, 28- 
room brick and steel garage on South State 
St., to cost $50,000. 

MONTREAL, QUE.—The directors of the Y. 
M. C. A. at a recent meeting concurred in the 
recommendation of the Building Committee 
to accept the Sun Life Insurance Co.'s offer 
of $250,000 for the Dominion Sq. property, 
according to the Montreal ‘Gazette.’’ 
Following this decision, the directors decided 
to exercise their option on the Ogilvie prop- 
erty on Drummond S8t., which will be the 
site of the new home of the association when 
it turns over its present building to the 
Sun Life in May, 1911. 


WATER-SUPPLY—IRRIGATION. 


(* denotes that this work is advertised in 
Engineering News.) 


PAWTUCKET, R. I.—The Commissioner of 
of Public Works has awarded to ALLEN & 
REED, INC., 178 Dorrance St., Providence, 
contract for furnishing 2,100 pieces of 6, 8, 
10 and 12-in. c.-i. water pipe at $16,728; 
also for 18,000 ft. of 1, 1% and 2-in. w.-i. 
tarred water pipe. 

PROVIDENCE, R. I.—The Board of Con- 
tract and Supply has awarded contracts as 
follows: To the NASSAU SMELTING & RE- 
FINING WORKS, 623 W. 29th St., New 
York, for 40,000 Ibs. of pig lead; to ALLEN 
& REED, LVC., 178 Dorrance S&t., Provi- 
dence, for 53,000 Ibs. assorted AAA lead 


ers, at $3,869; 
PARTMENT SUPPLY CO., Providence, taps 
and stops of various sizes. 

The Board of Contract and Supply on Dec. 
6 awarded contract for fire hydrants, valves 
and water gates to the COFFIN VALVE CO., 
Neponset, Mass., at $3,618. 

LONG ISLAND CITY (L. I.), N. ¥.—The 
following are the bids opened on Dec. 8 by 
J. H. O’Brien, Comr. Water Supply, Gas and 
ee ee ee dent for a = 

ng ng water mains reenpoin' 
Aves., Hoffman Boulevard and 

Union Turnpike, First and Second Wards, 
; Newman & Carey, 


Scat ea Soe 
Elliot A N. Y., 
ie; H i Fou. 80 Hast 126th Sc, N 

och, or 


098; Thomas F. oaz0, Zh : 


bd 





ee 


$196,419; D. 


Row, New York, $196,040 ; McAvoy & Grippo, 
Long Island City, $177,560; T. J. Gallagher, 
rh .003 ; Haggerty Construction Co., 215 W. 
25th St.. New York, $225,497; Brookyin 
Alcatraz Co., Brooklyn, $184,617; Pease 
Bros., Flushing, L. I., $188,427; J. C. Rodg- 
ers, Jr., 121 W. 125th St.. New York, $215,- 
147; Hanover Contracting Co., 215 West 
125th St., New York; $190,562; Hicks, John- 
son Co., Brooklyn, $187,058; James Kelly, 
Brooklyn, $203,749; H. J. Mullen, Jamaica, 

11,413; Atlanta Contracting Co., 431 East 
ist st, New York, $206,359; J. H. Holmes, 
367 Fulton St., Brooklyn, $202,535; Long 
Island Contracting & Supply Co., Long 
Island City, $187,761. 

NEW BRIGHTON (S. I.), N. Y¥.—The fol- 
lowing bids were opened on Dec. 14 by J. H. 
O’Brien, Comr. Water Supply, Gas and Blec- 
tricity, New York, for furnishing, delivering 
and laying water mains and appurtenances 
in Center, Court, Moore and Tysen Sts., 
Clark, Garretson, Hugvenot, Rossville, Sea 
View and Stapletom Aves., Terrace Court, 
Fresh Kills and Woodrow Roads: Clinton 
Beckwith, of Herkimer, N. Y., $95,363; Jos- 
eph Johnson Sons, West Brighton, 8S. I. 
$107,565; 1. H. Holmes, 367 Fulton St. 
Brooklyn, $104,630; D. Cuozzo & Co. 21 
Park Row, New York, $88,846; J. Heaney, 
$106,753; Murphy Bros., Brooklyn, $86,648. 

No bids were opened on Dec. 14 for Con- 
tract No. 6, for water mains in Westervelt, 
Beechwood, Bismarck and other streets, 
Richmond Borough, as the advertisement had 
been withdrawn before date of opening. 


BROOKLYN, N. Y.—Bids will be received 
until Dec. 29, by Bird S. Coler, Boro. Pres., 
for furnishing material and reconstructing 
and repairing mechanical plants at Caissons 
No. 2, at Coney Island, and No. 4, at 
Sheepshead Bay, as follows: At Caisson No. 
2, one 10-in. centrifugal pump and engine, 
two 150-HP. steam boilers, two steam feed 
water pumps for same, one feed water heater 
and one iron stack, with all piping, founda- 
tions and appurtenances; at Caisson No. 4, 
one 10-in. centrifugal pump and engine, with 
all piping, foundations and appurtenances, 
together with all necessary alterations. 


NEW YORK, N. Y.—Bids are asked until 

Pp. m., Dec. 24 (postponement from Dec. 3, 
10 and 17), by J. H. O’Brien, Comr. Water 
Supply, Gas and Electricity, for furnishing, 
delivering and laying a trunk distribution 
main and appurtenances in Glenmore, Penn- 
sylvania and Bushwick Aves., and in Madison 
St., Boro. Brooklyn. 


NEW YORK, N. Y.—Bids were received as 
follows by the Board of Water Supply on Dec. 
21, for Contract No. 9, for the construction 
of Kensico Dam, a high masonry dam across 
the valley of the Bronx River, and appur- 
tenant works, including New Rye reservoir, 
New Rye Dike, Bronx-Rye tunnel, Bronx 
dike and Rye pipe line: George W. Rogers, 
29 Broadway, $9,490,000 ; Rodgers & Hagger- 
ty, 41 Park Row, $7,953,000; J. F. Coogan Co., 
$9,600,000 ; American Pipe & Construction Co., 
112 N. Broad St., Philadelphia, $8,349,000. J. 
Waldo Smith is Ch. Engr. 


*NEW YORK, N. Y.—Bids are asked by the 
Board of Water Supply until 11 a. m., Jan. 11. 
for Contract No. 52, for the construction of 
portions of the White Plains Division 
of the Catskill Aqueduct. The work 
includes three tunnels on the hydraulic grad- 
ient aggregating 1.6 miles in length, one 
being 17 ft. high by 13% ft. wide inside and 
two 17% ft. high by 13% ft. wide inside; and 
about 2.8 miles of plain concrete conduit, 
known as cut-and-cover aqueduct 17% ft. 
high by 18 ft. wide inside. The work is lo- 
cated in the towns of Mt. Pleasant and 
Greenburgh, Westchester County. T. Waldo 
Smith is Ch. Engr. 

Bids were received as follows on Dec. 16 
by the Board of Water Supply for Contract 
53, for the construction of Grassy Sprain cut- 
and-cover, Platte Ave., siphon and portions 
of Ardsley cut-and-cover, aggregating about 
24,400 ft. of plain concrete conduit, known as 
Aqueduct in open cut and on embankment, 
17% ft. high by 18 ft. wide inside, and about 
138 ft. of aqueduct of special design, built 
of reinforced concrete: Elmore & Hamilton, 
Albany, N. Y., $1,485,150; David Peoples, 
Betz Bidg., Philadelphia, Pa., $1,580,880; 
Pittsburg Contracting Co., Diamond Bank 
Bidg., Pittsburg, Pa., $1,643,675; Foye-Root 
Co., Broad 8t., N. Y., $1,743,355; Pennell, 
O’Hern & Co., Yonkers, N. Y., $1,996, “eS 
V. Smith Contracting Co., 125th St. and Lex- 
ingtom Ave., N. Y., $1,526,055; Rodgers & 
Haggerty, 41 Park Row, N. Y., $1,593,020; 
Smith, Hannen & Hickey Co., St. Louis, Mo., 
$1,684,315; Patrick McGovern, 6 Beacon 8t., 
Boston, Mass., $1,798,471. T. Waldo Smith 
is Ch. Engr. 


LITTLE FALLS, N. Y.—The Board of Pub- 
lic Works on Dec. 10 opened bids for con- 
struction of a water main in Loomis St., as 
follows: The Berigran Construction Co., $3,- 
950; Patrick Kearney, $4,387. The Cooper- 
Snell Co. submitted a unit pee bid of 75 
ots. for each ft. of pipe, $4. for rock ex- 
cavation, 70 cts. for earth excavation and 80 
ets. for back fill. 


NIAGARA FALLS, N. Y.—The following 
are the bids opened by the Board of Water 
Commissioners on Dec. 3 for a filtration sys- 
tem: Norwood Engineering Co., Florence, 
Mass., brick psec $239,000, stone plant, 
$252,000; the Ozone Co., of Paris, France, 

its local agents, $465,985; the Mu- 
nici Filtration Co., 1 Madison Ave., New 
Yo the ozone system, $290,950, Gardaie 
system, $371,700 


PLATTSBURG, N. Y.—Bids are asked until 
3 p. m., Dec. 27, by the Board of Public 
Works for the construction of a dam. W. B. 
Mooers is Mayor. 


*EAST ORANGE, N. J.—The U. 8. CAST 
TRON PIPE & FOUNDRY CO., 71 Broadway, 


a and Bi pigs $50 orton ad oh 
al an 
oP per for eal Sot 


per Ib. 
Bids were opened on Dec. 7. 


PHILADELPHIA, PA.—See item under 
 Butldings. 


*PARKERSBURG, W. VA.—Bids are asked 
until 8 p. m., Jan. 6 by Frank Good, City 
Audr., for hydrants, stop valves, extension 
vaive boxes and laying c.-i. water pipe. For 
details see advertisements in this issue. 

WHEELING, W. VA.—The Glendale Water 
Co. has been incorporated with $25,000 capi- 
tal by W. H. Koch and B. B. McMechen, 
both of Glendale, J. M. Schaub, J. E. Rob- 
erts, Moundsville, W. Va., and others. 

WILMINGTON, N. C.—Bids will be re- 
ceived by the Water and Sewerage Commis- 
sion, Charles W. Worth, Chn., until Jan. 12 
for construction of brick power and fiier 
house, machinery foundations, rearrangement 
of machinery, a radial brick stack, extension 
to filter plant, reinforced concrete sedimenta 


tion basin and concrete storage reservoir 
Hazleburst & Anderson, of Atlanta, Ga., and 
Wilmington, Del., are Engrs. 

JONESBORO, N. C.—The Town Commis- 
sioners have authorized an issue of $15,000 
of bonds for the construction of water-works. 


MONTGOMERY, ALA.—The city is consid- 
ering plans for the construction of a system 
whereby water from the Alabama River can 
be furnished to railroads and manufacturing 
plants for steaming purposes. Water will be 
forced through mains laid for this purpose 
and complete separate pumping plant, 
equipped with electric pumps, will be installed 
on the river’s banks. It is also proposed to 
duplicate the present pumping plant of the 
Montgomery water-works, installing electric 
pumping plant at present station. The old 
steam pumping engines will be retained for 
use in emergency and electric equipment will 
do entire pumping of water for domestic and 
household uses. A. R. Gilchrist is City Engr. 

NATCHEZ, MISS.—The SHEFFIELD CAST 
IRON, PIPE & FOUNDRY CO., of Sheffeld, 
Ala., was awarded contract on Dec. 7 by the 
city for pipe, crosses, T’s and sleeves to be 
used in repairing the water-works at about 
$6,000. 

CHARLESTON, MISS.—See item 
Light and Power Plants. 


HAMMOND, LA.—The city will extend the 
water mains for four blocks. 

WINCHESTER, TENN.—Sece 
Light and Power Plants. 


LORAIN, OHIO.—The City Council has ac- 
cepted the report of the Superintendent of 
Water-Works on extension of water-works 
intake, and additional pressure station for 
the Fourth Ward, estimated to cost about 
$60,000. 

EUCLID, OHIO.—Bids will be received_un- 
til Dec. 27 by the Village Council for la}ing 
water mains along Buclid Ave. for three 
miles. 


CHICAGO, ILL.—Bids will be received un- 
til Dec. 31 by John J. Hanberg, Comr. Pub. 
Wks., for furnishing and installing in the 
68th St. pumping station boiler room, three 
350-HP. water tube boilers, including fur- 
naces, steam piping, foundations, etc., and 
the removal of existing old boilers and pip- 
ing, etc.; also separate bids for remodeling 
the north half of the boiler house of the 
68th St. pumping station. 


BLOOMINGTON, ILL.—We are officially 
advised that bids will be readvertised by the 
Water Board, F. H. Lamp, Supt. for re- 
modeling water-works, to include a 6,000,000- 
gallon pump, boilers, etc. Bids were to have 
been received on Dec. 28, but owing to some 
necessary changes readvertisement has been 
decided upon. 

DODGEVILLE, WIS.—Bids will be re- 
ceived by Henry Halverson, City Clk., until 
7.30 p. m., Jan. 4, for furnishing and erection 
of either a cypress-wood or steel tank 22 ft. 
in diameter by 24 ft. high. Plans and speci- 
fications on file at the City Clerk’s office, 
and at the office of W. G. Kirchoffer, Engr., 
31 Vreman Bidg., Madison, Wis. 


BURLINGTON, IOWA.—We are officially 
advised that a drainage pumping plant is to 
be erected on the West bank of the Missis- 
sippi River about nine miles above Burling- 
ton. It is expected that bids will be received 
about Jan. 1 on a complete pumping plant, 
including building and foundations having a 
pumping capacity of at least 525 cu. ft. of 
water per second against a 12-ft. head. It 
is expected that the plant will be completed in 
May, 1910, and in order to facilitate the deliv- 
ery of materials the Drainage District is ar- 
ranging to build a tramway from Burlington 
to the pump plant site. The Harman Engi- 
neering Co., 120 Fredonia Ave., Peoria, Iil., 
are Engrs. 

MINNEAPOLIS, MINN.—We are officially 
advised that the following bids were received 
by the City Council on Dee. 17, for c. 1. 
pipe and special castings: C.-I. water-pipe, 6, 
8, 12, and 16-in: Sheffield Cast Iron Pipe & 
Foundry Co., Sheffield, Ala., $26.50 (all sizes, 
f. o. b. Minneapolis) ; American Car & Foun- 
dry Co., Detroit, Mich., $29 (same); J. B. 
Clow & Sons, 350 Franklin St.. Chicago, IIL, 
$29 (same); U. 8. Cast Iron Pipe & Foun- 
dry Co., 217 La Salle St., Chicago, I1l., $26.85 
(same) ; Camden Iron Works, Camden, N. J., 
$32.65 (same); Massillon tron & Steel Co., 
Massillon, Ohio, $30 for 6, 8 and 12-in., $29 
for 16-in.; Dimmick Pt Co., Birmingham, 
Ala., $28.15 for 6-in., $27.15 for all others. 
Special casting, per ton of 2,000 Ibs., f. o. b.: 
Northwestern Foundry Co., Minneapolis, $57 ; 
U. 8. Cast Iron Pipe & Foundry Co., Chicago, 
Ill., $57.50; Crown Iron Works, Minneapolis, 
$53.50; Glamorgan Pipe & Foundry Co., 
Lynchburg, Va., $53.65. 

WAKEFIELD, KAN.—Plans are being pre- 
pared by Burns & McDonnell, Scarritt Bidg., 
Kansas City, Mo. for the construction of 
water-works. Estimated cost, $15,000. 

ERIB, KAN.—Bids will not be opened for 
the construction of water-works unti) about 
Jan. 15 or Jan. 20. Contracts will,also be 
let at that time for electric light plant and 
sewer system. Burns & McDonnell, Scarritt 
Bidg., Kansas City, Mo., are Engrs. 

ARKANSAS CITY, KAN.—The city contem- 

water and exten- 
sions of the water mains. J. H. Matthews is 
me id. H. Titus is Consulting Mngr., 
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, struction of water-works. 


ENGINEERING NEWS. 








KEARNEY, NEB.—Bugene Morey, City 
Engr., has completed plans and specifications 
for the construction of water-works. Esti- 
mated cost, $149,280. G. E. Ford is City Clk. 


VALENTINE, NEB.—The KATZ-CRAIG 
CONTRACTING CO., Branders’ Bidg., Omaha, 
has secured contract for constructing the 
water and lighting system here, from plans 


of the W. K. Palmer Co., of Kansas City, Mo. 


FORT ROBINSON, NEB.—Bids are asked 
until 11 a. m. Jan. 8, by — FP. T. Arnold, 
Constructing Q. M., U. 8. for furnishing 
all material and labor for eadition to and re- 
pairing pump house, new boilers, new pump, 
etc., here, 

PERU, NEB.—Burns & McDonnell, Scarritt 
Bidg., Kansas City, Mo., are preparing plans 
for the construction of water-works. Esti- 
mated cost, about $15,000. 


VANDALIA, MO.-—The city has voted $25,- 
000 for water-works and sewerage. A test 
well is now being drilled. 


LUBBOCK, TEX.—The city will spend about 
$50,000 for the extension of the water-works 
and sanitary sewer. A 3-story brick building, 
50 x 115 ft., and a 2-story brick building, 
5O x 115 ft. will be erected, A. Leon Dal- 
ton, Lubbock, is Engr.-in-Charge. 


CALIFORNIA, MO.—The citizens on Nov. 
30 voted to issue $30,000 of bonds for the con- 
Burns & McDon- 
nell, Searritt Bidg., Kansas City, Mo., are 
Engrs. 

MIDLAND, TEX.—The city has voted $50,- 
000 Fos bonds for the construction of water- 
works, 


DENISON, TEX.—The City Council has had 
plans prepared for the extension of water 
mains south of Day St. Estimated cost, $40,- 
000; also extensions north of Main St. are 
contemplated. Estimated cost, $22,500. 

DALLAS, TEX.—Bids were agenes by J. B. 
Winslett, City Secy., on Dec. 8, for furnish- 
ing 5,000 tons of piping and specials for con- 
structing main line from White Rock reser- 
voir and’ branch lines necessary to distribute 
water from new reservoir. Contract has been 
awarded to the U. 8S. CAST IRON PIPE & 
FOUNDRY CO., of Chattanooga, Tenn. Es- 
timated cost, about $140,000. 


TAYLOR, TEX.—Contract for dredging and 
excavating for the International & Great 
Northern Ry. Co.'s lake and reservoir for the 
storage of water on the Flag Springs ranch, 
three-fourths of a mile east of here, and to 
cover a basin of 17 acres of land, has been 
let to GEORGE BYRNE, of Houston, Tex. 


OKLAHOMA CITY, OKLA.—The citizens on 
Dec. 6 voted to issue $150,000 of bonds for 
extra pumps, new dam and additional mains. 
Bids for construction will be received in about 
two months. W. C. Burke is City Engr. 


GOTEBO, OKLA.—T. C. BROOKS & SONS, 
Jackson, Mich., has been awarded contract at 
$24,180 for the construction of the entire 
pom for this city. Bids were opened 
on Dec, 


BROKEN ARROW, OKLA.—Bids are asked 
by the city until Jan. 10 for the construction 
of a water-works system. Estimated cost, 
—— Archer & Rollins, Kansas City, are 
ongrs. 


CLINTON, OKLA.—The city has awarded 
contract to the STONB CONSTRUCTION CO. 
of Clinton at $7,600 for constructing filtration 
system for the water-works. C. C. Smith is 
City Clk. 


GUTHRIE, OKLA.—The citizens have voted 
to issue $125,000 of bonds for the improve- 
ment of the water system, sewer system, 
parks and fire service. 


LAMAR, COLO.—Bids will be received until 
Jan. 9 by the Chivington Canal Co., at Lamar, 
Bugene C. Bell, Ch. Engr., Room 10, U. 8. 
Land Office Bidg., for the construction of a 
reinforced concrete headgate about 100 ft. 
in length and 44 ft. in height; also for rein- 
forced concrete riprapping containing alto- 
gether about 200 cu. yds. of concrete, located 
on the west bank of the Chivington Reser- 
voir No. 4, about two miles south of Bran- 
don Station. 


COLORADO SPRINGS, COLO.—The Royal 
Gorge Irrigation & Construction Co. has 
been incorporated, it is reported, with a cap- 
ital of $500,000, to irrigate land in Pueblo 
and Fremont Counties. The main reservoir 
of the company is at Leadville, and covers 
75,000 acres. The water for the reservoir is 
from the east fork of the Arkansas River, 
the Ten Mile Creek and various other small- 
er tributaries of the Arkansas River. The 
incorporators are: George B. Tripp, T. F. 
Daly, James R. Moore and others, all of 
Colorado Springs. 


WELDON, COLO.—John T.”~ Warren, of 
Greeley, and others, it is stated, are inter- 
ested in the construction of a dam across 
Platte River at the narrows, about six miles 
below here, to provide irrigation for about 
1,000,000 acres of land in Morgan, Logan and 
Washington Counties. Estimated cost, $11,- 
000,000. 

The city proposes to install two more slow 
sand filters, work to be done by day labor. 
Nstimated cost, $10,000. 


SUNNYSIDE, WASH.—The Secretary of 
the Interior has granted authority to adver- 
lise for the excavation of the main lateral, 
pipe tremches and the construction of timber 
structures, including flumes, measuring box- 
es, Ww -stave pipe, highway bridges and 
culverts required in the construction of the 
Byron unit of the Mabton division of the 
Sunnyside project, Washington. He has also 
authorized the construction by force account 
of a concrete turn-out and for the manufac- 
ture, furnishing and laying of concrete pipe, 
and for placing intake and outlet. The - 
mentioned work is of such a nature that it 
will be difficult to secure bids from local 
contractors. The work is located at various 
points along the line of the canal and so 
scattered as to render it impossible for con- 
tractors to do the work in an economical 
manner. The Reclamation Service, at the 
present time, has a plant for the manufac- 





also fh of concrete shapes for and has 
also immediat: available a eunlcient num- 
ber of men skilled in this “eas of work to 
perform it expeditiously and economically. 
ee WASH.—Bids will be received 
by P Clark, City Clk., until 5 p. m., Jan. 
5, for ye following f. o. b. Aberdeen: 250 
length of Class C. 10-in. diameter c.-i. pipe; 
12 lengths Class C 6-in. diameter c.-i. pipe; 
two 10-in. cast Tees; one 10-in. by 8-in. cast 
Tee; six 10-in. by 6-in. cast Tees; three 10-in. 
non-rising stem hub end gate valves; six 
6-in. non-rising stem hub end and gate 
valves; six 6-in. Ellis hub and spigot ends; 
200 Ibs. first quality oakum; 5,000 Ibs. pig 


PORTLAND, ORE.—Reservoir No. 6, at 
Mount Tabor, will be built at an elevation 
five feet lower than — ae yrmgey 
and the Water Board will expend an 
tional $15,000. D. D. Clarke is Engr. Ba 

CALEXICO, CAL.—The Board of Trustees 
are arranging for a new municipal water 
system. New mains and laterals will be laid. 
Three reservoirs built, and an air pressure 
tank installed. 

EL CENTRO, CAL.—The City Trustees 
have decided to engage the services of an 
expert engineer to prepare plans and specifi- 
cations for water-works 

MODESTO, CAL.—The Oakdale Irrigation 
District will erect a large storage reservoir 
on the Stanislaus River, near here. Sur- 
veys have been made and estimates of the 
ne computed. A. Fullock, of Modesto, is 

gr. 

SAN FRANCISCO, CAL.—The Board of 
Public Works on Dec. 8 awarded on 
fof constructing the Twin Peaks reservoir 
the HEALY-TIBBITTS CONSTRUCTION 
CO., 268 Market St., San Francisco, at $158,- 
143, the lowest bidders. Marsden Manson is 
City Engr. 

PHOENIX, ARIZ.—The Avondale Co., 
Phoenix, will erect pumping stations along 
the Agua Fria River to irrigate 5,000 acres 
east of here. 

GILA (Gila Bend post-office), ARIZ.— 
Nothing will be done for about six months 
on the proposed irrigation dam of the Gila 
Water Co. to be constructed near Phoenix. 
Olmsted & Gillelen Wright and Callender 


Bidg., Los Angeles, Cal., are Engrs. 
McCAMMON, ie es eX will be re- 
ceived until Dec. 27 by M age Sg 


Secy. Portneuf Marsh Valley” Irrigation Co 

td., at McCammon, for constructing 16 
miles of canal between McCammon and 
Downey. 

POST FALLS, IDAHO.—The Post Falls 
Land & Water Co. and the Post Falls Irri- 
gation Co., which irrigate a large tract of 
land near Coeur d’Alene, at the eastern end 
= ih Spokane Valley, have been incor- 
it is reported, with a capital of 


3700.00. The new companies are reported 
to have agreed to put in an irrigation system 
covering 3,500 acres near here. The Direc- 
tors are: James and Harry McLane, J. L. 
Gunsaulus, of Chicago; Ayres D. Lundy, of 
Lagrange, Ill., and Boyd Hamilton, of Coeur 
d’ Alene. 


NIAGARA FALLS, ONT.—COOK & CAM- 
PAIGNE were awarded contract for the 
trench work in connection with the laying 
of the new 12-in. water main through the 
park by the Board of Water Commissioners 
on Dec. 10, at the following Prices, Excava- 
tion, earth, 60 cts. per yd.; loose rock, = 
per yd.; solid rock, $3.60 per yd.; labor, 
cts. per hr. 


SEWERAGE. 


(* denotes that this work is advertised in 
Engineering News.) 


BAR HARBOR, ME.—The P. H. DOVEN 
CO., has been awarded contract for laying 
1, 400 ft. of 24-in. sewer pipe from Bar Har- 
bor extending out to sea that distance. 

GREENFIELD, MASS.—The Sewer Com- 
mittee (George F. Merrill, Chn.) appointed 
to investigate the sewage disposal, has de- 
cided to recommend the construction of an 
intercepting sewer to prevent the present 
pollution of the Green River. William 8. 
Johnson, of Boston, has been selected as 
consulting engineer. The intercepting sewer 
will be constructed so as to allow of a tem- 
porary discharge into Green River, but with 
the ultimate intention of adopting some form 
of purification near the point of temporary 
discharge. It is probable that no bids will 
be asked until after the town meeting in 
March. 


BROOKLYN, N. Y.—Bids are asked until 
11 a. m., Dec. 29, > Bird 8S. Coler, Boro. 
Pres., for the reconstruction and construc- 
tion of sewers and sewer basins in various 
streets. 

Bids were opened Dec. 8 by Bird 8. Coler, 
Boro. Pres., as follows, for furnishing mate- 
rial and constructing sewers in 16th Ave., 
with outlet sewers in 72d St., 17th Ave. and 
other streets: Newman & Carey, 215 Mon- 
tague St., Brooklyn, 93.33%; Murphy Bros., 
Bay 25th St., Brooklyn, 96.87%; Jos. L. Se- 
retto, 88.9%; Culp & McCauley, Gravesend 

ae ~ ape 94.96%. Engineers’ estimate, 


*BATAVIA, N. Y.—Bids are asked by J. H. 
Wood, Clik. Bd. Sewer Comrs., for excavating 
and constructing a sewage pumping well. K. 
B. Mathes is Chn 

NEW YORK, N. Y.—Bids will be received 
until Dec, 28 by John Cloughen, Acting Pres. 
Boro. Manhattan, for 206 lin. ft. brick sewer 
8 ft. 6 ins, x 2 ft. 4 ins. in Theater Al 
between Ann and Beekman Sts., including 
M ft. timber and planking. 


ROCHESTER, N. Y.—The JOHN PETROS- 
SI CO. has secured contract for constructing 
the Wolcott St. sewer at $4,336. 


es agg go ©, See om Se remand 
by Dingler, ty Ener., until noon, 
- B., “Jan. il, Loy Gies Gemeks mak ane 
tenances as follows: Contract A, aun 
mately three miles of pipe sewers, to 
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ordered 
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and such 6-in. 


——— GA,—The citizens on Dec. 8 voted 
e $200,000 of bonds for constructing 
2. sanitary sewer system and paving in Vines 

CHARLESTON, MISS.—See 
Light and Power Plants. 

KNOXVILLE, TENN.—The Board of Pub- 
lic Works has awarded contract to LONG & 
PRICE of Knoxville for constructing an 18- 
in. storm sewer in South Ninth St. 

ALLIANCE, OHIO.—Bids will be received 
until noon, Dec. 28. by the Board of Public 
Service, C. E. Swearingen, os 
structing a sewage disposal plan 

SANDUSKY, OHIO.—Plans vest age 4 pre- 
pared for rebuilding 2,500 ft. of 10, 12 and 
15-in. sewer in Franklin St. Estimated cost, 
$3,000. C. M. King is City Engr. 

SPRINGFIELD, OHIO.—CHARLES BIRD 
has been awarded contract at $10,213 for the 
construction of the Warder St. sewer at $3,- 
571, for the sewer between Lagonda Ave. and 
Buck Creek and $6,642, for the portion in 
Warder St. and Highland Ave., and William- 
son and Greenmount Aves. 

M. J. COONBY has been awarded contract 
at $4,521 for the construction of the Jackson, 
Light, High and Shaffer St. sewer. 

DAYTON, OHIO.—Bids are asked until 
noon, Dec. 30, by the Board Public Service 
for the construction of a 36-in. reinforced 
concrete by-pass sewer from the east side 
drain along the north side of the levee to the 
Longworth St. pumping station. William A. 
Budroe is Clk. 

GRAND RAPIDS, MICH.—VERHEY & 
KLOET were awarded contract on Dec. 9 for 
the construction of the Walker Ave. sewer 
at $23,744 by the Board of Public Works. 

BAY CITY, MICH.—THOMAS MORRISON 

been awarded contract for the construc- 


item under 


for con- 


tion of a 10-in. socket tile sewer in the 
Washington Ave. 
ROCK ISLAND, ILL.—The PEOPLE’S 


CONSTRUCTION CO., of Davenport, lowa, 
has secured contract for constructing the 
Sixth Ward sewer system at $47,583. Bids 
were opened on Nov. 22. List of bidders no- 
= on Dec. 9. Wallace Treichler is City 
ingr. 


CHICAGO HEIGHTS, ILL.—We are offi- 
cially advised that contract has been awarded 
by the ard of Improvements to the CHI- 
CAGO HEIGHTS COAL CO., at $31,989, for 
998 lin. ft. of 36-in. monolithic concrete 


sewer, 148 catch basins, 57 manholes, and 10 
cu. yds. of concrete outlet bulkhead. OtKer 
bidders were: rts, 565 Taylor S8t., 


Chicago, IIl., ago James Healy & Son, 
Morgan Park, ” $34,890 ; Prisco Bros. and 
Dandrea, Chinege” Heights, Ill., $32,073; Na- 


tional Contracting Co., Chicago, Il., $35,116. 
A, L. Fox is City Engr. 


BELLE PLAINE, IOWA.—City Council has 
ordered a survey made for a sewer outlet, 
septic tank, etc. The Council plans to lay 
between four and five miles of sanitary sew- 
ers in the spring. 


MINNEAPOLIS, MINN.—We are won gy 
advised that es has been awarded by 
the city to the R. J. & W. M. BOYD CON- 
STRUCTION CO., 200 Southwest Boulevard, 
Kansas City, Mo., at $27,928, for the con- 
struction of sanitary sewers here. Burns & 
——— are Engrs., Scarritt Bidg., Kan- 
sas City. 


GREAT BEND, KAN.—We are officially 
advised that the ‘tollowing bids were opened 
on Dec. 7 by the city for the construction 
of a sanitary sewer system from the 
of the W. K. Palmer Co., Dwight Bidg., — 
sas City, Mo; (a) Sec. 1 complete, (b) Sec. 

2 complete: 8. T. Davis Construction Co., 
Joplin, Mo., (a) be ened (b) $43,000; Mar- 


shall Bros., Anfmas, Colo., (a) $24,700, 
(b) $43,400; M. Eby, Wellington, Kan., 
(a) $24,000, $44,000; Rushmoer,& Gow- 
dy, Cherryvale, Kan., Pee oa (b Lenn 
900 ; nbs S08 — oe ants 
Colo. (a) 


GRAY, Sota "Mo. @) 25510," ‘0 § 

Wop City. Mot (a) §o2.000." mb) $30,000. 
e , 7 

Engineer’s es $68,208. 


ERIB, KAN.—See item under Water Supply 
Irrigation. 


LAWRENCE, KAN.—Bids are asked by F. 
D. Brooks, City Cik., until 5 p. m. Jan. 3, 
for furnishing materials and constructing the 

“lateral sewers. 


SIOUX FALLS, 8. DAK.—J. W. Johnson, 
City Engr., has completed plans for the con- 
struction of sewers on the west side of the 
river. Estimates of cost are as follows: For 
extension of the main outlet in North Phil- 
lips Ave, from Third St. to river, $34,000; for 
an extension of the main sewer in South 
Phillips Ave., pen oy a. ge plane grevoett in- 
terceptor from a point 


along western bountertes ¢ Ap? the 
penitentiary hill, $85,000. Toul, rtarough the 

VANDALIA, MO.—See item under Water 
Supply-Irrigation. 


CORSICANA, TEX.—The City —— has 
passed an ordinance authorizing the issuance 
SE SERIES. OF PRRRE SO een en PP SBP 


HOUSTON, TEX.—F. L. Dormant, by is 

a plans and specifications for sani- 

ry sewers in the Second and a xn H.. of 
nag Third W: 


aa oe Commissioners 
considering the construction of 15,000 

ppernpetenghe un 
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of lines B, D 
Rs and 5. 
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*D COLO.—; 
a. m., Jan. 14, by the | “pked un u 
tor construction o UbLic Workg 
mains and their appu eg vers, 
the West and South sj eal. 
trict in the city and co Y Sewer 
details see advertiseme; enver 


HOQUIAM, WASH. an 
been completed for th: truce tam 
trunk sewer here. Est Fuction of 

: : Cost, Abogt 

TACOMA, WASH.—B) 
in Pearl St., have been ; 
Council as follows : N. 
Bidg., $6,887; E. M. M 
Construction Co., Berlin | 
neer’s estimate, 37, 533. 

SOUTH PASADENA, c 


torm Sew. 
ad by the ers 
nes, 
$8, doylitornia 


$8,180" i 


tees on Dec. 7, received he City Trus- 
sewer. Contract was aw d to om 
GENOVICH of Los Angel: lowes oe 
der, at $31,950. Other bic rs were nit 
Basley, $34,536; California « :samentai ¢ 

Co., Los Angeles, $34,818. Holloway, ik 
adena, Cal., $34,000; A. 8. ue 
les, 950. % Los Ang. 

MONTEREY, CAL.—We 


vised that EPHRAIM DYc). «coy & 


Francisco, have been awa: 


A Ontract {op 

the Clay St. storm sewer be 
the Dic Ave. storm er ee - 
soon. H. D. Severance is (ity Engr, len 
Burrage, 3400 Washington si., an Fae 
cisco, is Consulting Engr. ” 

COLTON, CAL.—The citizens 
in favor of bonding the city for construct 
a@ sewer system. timated cost, $60,000 i 
$100,000. W. L. Brown is City Engr, 


IMPERIAL, CAL.—Bonds for $40, 
ben voted by the city for a . rand. 
tem, 


*TORONTO, ONT.—Bids wi! © Teceived by 

registered post only until noon, eo 15, by 
Joseph Oliver, Mayor, and Chn. Bd, of Con- 
trol, for sewer outlet, sewage tanks, ang 
ply of steel, c.-i. pipe, sludge valves, tte, 
For details see advertisement in this issue, 

PRINCE RUPERT, B. C.—Bids are asia 
until Jan. 19, by the Department of Public 
Works, for the installation of Sewerage 
works, 


GARBAGE DISPOSAL. 


NEW _YORK, N. Y.—Bids are asked uty 
noon, Dec. 3i, by William H. Edwards 
Street Cleaning, for furnishing 4jj 
the labor and materials required for the re. 
moval of snow and ice in the Boroughs of 
Manhattan, Brooklyn and the Bronx, Forms 
A and 2. 

PORTLAND, ORE.—Bids wil! be receive 
by A. L. Barbour, City Audr., until 9a. m, 
Jan. 3, for the construction of one garbage 
plant of 150 tons capacity. Bidders are , 
furnish their own plans and specifications 


STREETS AND ROADS. 


(* denotes that this work is advertised in 
Engineering News.) 


NEW YORK, N. Y.—Bids are asked by John 
Cloughen, Acting Pres. of the Boro. of Man- 
hattan, until 2 p. m., Dec. 30, for regulating 
and repaving with sheet asphalt and granite 
block various streets in Manhattan. 

The following bids were received on Dec. 
16 by the Park Board, for labor and material 
for grading and laying asphalt block pave 
ment on e@ south side of the Bronx and 
Pelham Parkway, from White Plains Road 


New Haven & Hartford R. R. Co: Hastings 
Pavement Co., 25 Broad St., New York, $0,- 
a Barber ‘Asphalt Paving Co., 30 Church 

* $96,492 ; Sicilian Asphalt Paving Co, 41 
Park Row, New York, $94,154. 

The Board of Estimate has approved the 
Coney Island & Brooklyn R. R. Co.'s plan 
of parking Coney Island Ave., from the Park 
Circl Island. Bird S. Coler is 


is Supt. of Roadways, C., I. & B. R. R. Oo. 

RED BANK, N. J.—The contract for pav- 
ing Front St. has been awarded to CHARLES 
E. BURD, of Red Bank, at $2.35 per sq. yd. 
A. C. Harrison is Boro. Clerk. 

MAYS LANDING, N. J.—Bids will be re 
ceived by the Bd. of Chosen Freeholders of 
Atlantic County, at Mays Landing, until 
a. m., Jan. 1 for the construction of a gravel 
road ‘trom Mays gs ag to the draw bridge 
at Tuckahoe. . D. Rightmere is County 

, 580 Bartlett Bidg., Atlantic City. 

ENGLEWOOD, N. J.—EDWARD ENGLISH 

contract for constructing 4 
paths sidewnth 2 and macadamizing & por 
tion of West End Ave., at $7,5vv. 

PULASKI, VA.—Bids were received on Dec. 
11, at the office of the State Highway Com 
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MACON, GA.—See item under Sewerage. 
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18, OHIO.—Contracts have been 


~ Wikeor Ave 
Fisve aim St. with Athens block and 
filler at *! 285; also to pave Morril Ave., 
iy Peebles brick at $2412; H. J. SHAW, 
Sa 


885; H. B. 
e contract to pave Locust 
rere oe ‘or $871; GEIGLE & GARNES, 
Columbus, were let the contract to pave Mink 
s with Athens block for $2,043; A. G. 
PUGH, was siven the contract to pave 22d 
% with California asphalt, at $8,067; H. J. 
HAW was given the contract to pave Price 
vith Metropolitan block for $8,460. 
AKRON, OHIO.—Bids for street and sewer 
vements were received on Dec. 14 by the 
imp of Public Service as follows: Valley 
st. paving, from Crosby to Silver Sts., Hunt 
Wigley, $5,084; Dan O’Marr, $5,656 ; Wildes 
4 Davidson. $5,439; McAlonan Bros., $6,147 ; 
John O'Neil, $5,866. John T. Payne is City 
Engr 


NORTH CHICAGO, ILL.—The Bureau of 
yards and Docks, Navy Dept., Washington, 
has awarded contracts as follows for the con- 

tion of the roads and walks at the Naval 

ining Station, North Chicago, 
TL: Roads to JAMES CAPE & SONS, 
Water St., Racine, Wis., at $57,060; walks to 
WARREN BROS. CO., Temple PI., Boston, 
Mass., at $27,500. A complete list of bids was 
given in Engineering News, on Dec 

FREEPORT, ILL.—The street improve- 
ments for the coming year probably will in- 
clude the following: Adams and Williams 
Sts, one mile of brick; Union St., Dexter, 
Pleasant Park Aves., miles of brick; 
Jefferson, High, Float and Rotzler Sts., % 
miles of macadam or brick; Douglas Ave. 
and Powell St., %4 mile of macadam; Maple 
Ave, 4 mile of macadam or brick; Whistler 
St. two blocks of brick. Contracts will be 
jet March. John A. R. Daniels is City Engr. 


FORT LEAVENWORTH, KAN.—Bids will 
be received until 11 a. m., Jan. 8, by Capt. 
William D. Davis, Q. M., U. S. A., for grad- 
ing about 84,000 cu. yds. earth at this post. 


st. JOSEPH, MO.—The Board of Public 
Works has awarded the contract for resurfac- 
ing with asphalt a portion of Francis St. to 
the METROPOLITAN CONSTRUCTION CO., 
at $1.35 per sq. yd. 


NORMAN, OKLA.—The City Council has de- 
cided that it will pave 50 blocks and will ad- 
vertise for bids on rock asphalt and petro- 
lithic pavement. It is stated that until the 
time for receiving the bids the Coun- 
cil will investigate the new pavement. About 
50 blocks more pavement will be called for at 
once if the council should decide to pave with 
petrolithic, 


*ELK CITY, OKLA.—Bids are asked until 
8p. m., Jan. 10, by R. J. Carlile, City Clerk, 
for 20 blocks of vitrified block paving, in- 
eluding, grading, storm sewer, curbing, gut- 
tering, etc. R. J. Lancaster, Wilson Bidg., 
Dallas, Tex., is Engr. ; H. O. Hixon is Mayor. 


OKLA.—The Commissioner of 


the 
M., K. & T. railroad tracks. 


SAN DIEGO, CAL.—The Ci Council of 
San Diego, has awarded to M. GOODBODY 
4 contract for improving 17th St., from C St. 
to city limits, at $7,989.51. 


SAN BERNARDINO, CAL—The B. F. 
FORD CO., hi ibmitted the lowest bid for 
macadamizing D St., at $25,514. Others were : 
E. R. Werdin & Co., Los Angeles, 206 ; 
Ernest Frenzil, Redlands, €al., J ; 
Johnson-Shea Co., $27,859. The ghway 
Construction Co. was lowest bidder for mac- 
adamizing Third St., from A to Allen Sts., at 
$8. bids rd 


limits. Other 
; B. F. Ford 


LONG BEACH, CAL.—The city 
Beach, has authorized the ing, 
Esperanza, Falcon 
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MANUFACTURING PLANTS. 


(* denotes that this work is advertised in 
Engi ng News.) 


PORTLAND, MBE.—A 6-story cement build- 
ing in which linoleum will be manufactured 
is to be built at Morrill’s Corner. The cost 
of the plant will be $150,000, including ma- 
chinery. About 100 men will be 


interested. 


SALEM, MASS.—The Luther G. Straw 
Shoe Co. will build additions to its factory 
on Canal St., Salem, Mass., and will double 
its output of boots and shoes. Another story 
will be built to the present factory by rais- 
ing the roof. An additional wing, 50 x 70 
ft., will be built also. 


THREE RIVERS, MASS.—Plans are being 
prepared for a hydro-electric plant for the 
Otis Co., Three Rivers, Mass., which will 
utilize all of the fall from the present dam 
to stock water below its Palmer Mill. It 
probably will involve the erection of a dam 
at the foot of the gorge below the mill and 
the abandonment of the present dam and 
eanal. The power to be developed will be 
about double that now obtained from the 
mill’s water wheels, and will make the use 
of steam power unecessary during the 
greater part of the year. The weave shed, 
recently completed for the Palmer Mill, is 
being filled with looms removed from two 
floors of the main mill. Some 250 Draper 
Prag | automatics are being added and some 
old looms thrown out, the total Fo ac 
of the weave shed being about 1, looms. 
The old weave rooms in the main mill will 
be filled with cards and other preparatory 
machinery. An addition to the picker house 
and a cotton opening room across the river 
in the cotton storehouse are among future 
possibilities. 

TAUNTON, MASS.—The contract will be 
awarded soon for a brick factory for the 
Globe-Taunton Nail Co. on Railroad Ave. 
The building will be of slow burning mill 
construction, one story in height and will 
include a power-house. Gustavus L. Smith 
is Arch., Highland St. Cost, $30,000. 


BRIDGEPORT, CONN.—The Connecticut 
Co. has awarded a contract to CHARLES W. 
MURDOCK, 839 Chapel St., New Haven, for 
the construction of its brick and concrete 
car-houses in Bridgeport, foundations for 
which have been completed. The building is 
to cost about $150,000, and will cover 241 
x 331 ft., partly two stories high and partly 
one, 


NEW YORK, N. Y.—Daniel Auerbeck & 
Sons, candy manufacturers, have bought the 
block front on the east side of Eleventh 
Ave., between 46th and 47th Sts., and an- 
nounced their intention of building there a 
candy factory. The block front measures 
200 x 150 ft. It was owned by the Atlantic 
Brewery Co. 


UTICA, N. Y.—The Ritesize Underwear Co., 
of Utica, N. Y., has been incorporated with 
capital stock of $30,000 to manufacture union 
suits for men. The incorporators of the 
company are: W. Fred Allen, Pres. of the 
La Tosca Knitting Co., of Utica; John E. 
McLoughlin and R. P. McLoughlin, respec- 
tively, Treas. and Agent of the La Tosca 
Knitting Co., and Fred C. Lewis, formerly 
Secy. and Mer. of the Iilma Underwear Co., 
of Utica. The company will begin opera- 
tions in a building on Deverux St. in Utica. 


GUTTENBERG, N. J.—The American Cot- 
ton Oil Co., of Ferry and River Sts., has 
secured additional ground and will erect two 
large factory buildings, it is stated. 


BUTLER, PA.—The Butler Provision & 
Packing Co. has awarded contracts for about 
10,000 worth of equipment for the packing 
house, now under construction near the But- 
ler brewery. The PHILLIPS MFG. CO., of 
Butler, has been awarded the contracts for 
several boilers, gas engines and a complete 
plant for manufacture of ice for the new 
concern. Work on remodeling buildings of 
the old Thorne planing mill property, which 
the packing company recently purchased, is 
under way, and as soon as the buildings are 
vr new machinery will be put in 
place. 


PHILADELPHIA, PA.—The Enterprise 
Mfg. Co., whose main plant is at Third and 
Dauphin Sts., has had work begun on a& 
plant on a portion of an S8l-acre tract at 
Cornwells, Bucks County, owned by it, which 
will be run as an adjunct of Third and 
Dauphin Sts. Four buildings are included 
in the Cornwells operation, the last of which 
will be about $500,000. The buildings will 
be 1-story, of reinforced concrete. The main 
building will be 500 x 120 ft., and a sec- 
ondary structure, 120 x 40 
i ce tert nes Trecititicn ty 
equ shipping es 
rail and water, as it is adjacent to both the 
Delaware River and the New York division 
of the Pennsylvania R. R. Sidings from the 
railroad and a canal slip from the river will 
enter the plant. 

The Friedberger-Aaron Mfg. Co. has bought 
a tract containing about acres, at the 
northwest corner of 18th Courtland Sts., 
as a site for a plant, costing about $300,000, 
the contract for which has awarded to 

WILLIAM STEELE & SONS CO., 1600 

It is the intention of the company 

to cover ire tract. The first build- 
ings to be erected, work upon which will be 
begun shortly after Jan. 1, will be a 3-story 
man building, of reinforced con- 
crete, 62 x ft. in dimensions, and a 
power-house 50 x 100 ft. The company 
now occupies a plant at 18th St. and Fishers’ 
Lane, owned by the bar go W. Carpenter 
estate. Its new plant will directly oppo- 
aes See © Oe Sy eee 

THOMAS C. TRAFFORD, 2335 North 15th 
St., has contract for a 2-story factory, 
55 x 129 for the Quaker City Box Co., at 
a cost 


PHILADELPHIA, 
Buildings. 


prepared by 
Chicago, IIL, 
- erected 


PA—See ‘item under 


HARRISBURG, PA.—The directors of the 
Wellknit Hosiery Co. are planning the erec- 
tion of a 3-story mill, of concrete, fron and 
brick, to cots $40,000. 

BLADENBORO, N. C.—Bridger Bros., of 
Bladenboro, N. C., have completed arrange- 
ments for the organization of a proposed 
cotton factory company. A meeting of Bla- 
denboro ple was held during the past 
week, and about $150,000 was subscribed. It 
is probable that the capitalization will be 
$200,000 and all details are expected to be 
determined by the first of the year. A 10,- 
000 spindle plant is contemplated. H. C. 
Bridger, N. M. Single, BE. C. Hester, R. C. 
Bridger and others are among those sub- 
scribing to the capital stock 

MACON, GA.—The Southland Knitting Mill, 
Macon, Ga., has arranged to issue bonds ag- 
gregating $30,000, to be invested in plant 
improvements that probably will double the 
mill’s capacity. The company is operating 
45 knitting machines, ete., on underwear 
production. 

COLUMBUS, GA.—Ralph B. Small, W. EB. 
Minter, and Mercer Morris, of Macon, Ga., 
have decided, it is stated, to establish in 
Columbus, a $50,000 plant for manufacturing 
sewer pipe. Operations will begin at once. 


CHATTANOOGA, TENN.—Press reports 
state that a manufacturing plant, giving em- 
ployment at the outset to about 1,500 peo- 
ple. and representing approximately $1,000,- 

investment, will be established in Chat- 
tanooga. The plant will be for the manu- 
facture of machines under the Murphy pro- 
cesses, for the purification of water and other 
liquids. The company controlling these pat- 
ents and processes, and which plans to build 
the factory, is the Metallic Electro Purifica- 
tion Co., of Toledo, Ohio. The location of 
the plant here depends on a favorable con- 
tract with the Chattanooga & Tennessee 
River Power Co., for from 20,000 to 25,000 
HP., when the power house at Hale’s Bar be- 
gins to send current to the city. It is stated 
that the factory when erected will occupy 
about five acres of ground. 

KNOXVILLE, TENN.—The Standard Knit- 
ting Mill of Knoxville, Tenn., has awarded 
contract to J. M. DUNN & SONS for the 
erection of its warehouse and box shop. 
This building will be of mill construction, 
196 x 28 ft., and will cost about $10,000. It 
will have a steam heating plant, electric 
lighting fixtures, etc. H. Hudson, of 
Knoxville, prepared the plans and specifica- 
tions, and the building is expected to be 
completed next month. 

TOLEDO, OHIO.—The United Tile, Marble 
& Terrazzo Co., recently incorporated, is 
having specifications prepared for a mar- 
ble mill. A site has not yet been secured 
for the industry, but it is planned to erect 
the plant on one of the railroads entering 
the city. The company has opened offices 
in the St. Clair Bldg. The officers of the 
company are: A. J. La Verne, Pres. and 
Gen. Mgr.; A. J. Whiteford, Secy. and 
Treas., and F. B. Kimball, Attorney. 

CLEVELAND, OHIO.—Ernest McGeorge, 
Arch., will take bids for constructing a 
8-story brick and steel fonudry building on 
East 93d St. and Quincy Ave., for the Peer- 
less Motor Car Co. Cost, $40,000. 

AKRON, OHIO.—The Quaker Oats Co. will 
erect a plant here, it is stated, covering 10 
acres. Cost, $100,000. 

The Firestone Tire & Rubber Co. is hav- 
ing plans prepared for new buildings which 
will cost, including power plant, $350,000. 

GARY, IND.—The U. 8S. Steel Corporation 
announces that it will build another plant in 
this city, to cost $4,500,000. The new plant 
will be the Western branch of the American 
Sheet & Tin Plate Co. The site selected in- 
—_ 500 acres on the shores of Lake Mich- 
gan. 

ANDERSON, IND.—The insurance having 
been adjusted on the fire loss of the Fletcher 
Enameling Co.’s factory, bids will be asked 
for soon for the construction of a $60,000 
plant on the old site. U. G. Fletcher is Pres. 

RICHMOND, IND.—The American Seeding 
Machine Co. is preparing to ask for bids for 
the erection of an addition to its plant in this 
city. James A. Carr is Pres. 

ELY, NEV.—See item under Buildings. 


BURLINGTON, IOWA.—The Chicago, Bur- 
lington & Quincy Ry. Co. is planning im- 
provements to its machine shops at West 
Burlingtom. J. Rivett is Supt. of Bldgs., Lin- 
coln, Neb. 


SIOUX FALLS, 8S. DAK.—The John Mor- 
rell Co., of Ottumwa, Ia., is having plans 
. T. Davis, Steinway Hall, 
for a packing plant to be 
here. Probable cost, $100,000. 


WHITE CLIFFS (Folmina post-office), 
ARK.—A 3,000-bbl. plant, equipped with 150 
will be erected, it is stated, on the 
property of the White Cliffs Portland Cement 
Co., plans for which are being prepared. It 
is p to operate the machinery by 
eiectricity, which may be supplied from a 
hydro-electric development on the Red River, 
if gas engines are not installed. 

MARBLE FALLS, TEX.—The Granite Mfg. 
Co., of Marble Falls, Tex., has completed 
arrangements ensuring the establishment of 
the cotton factory in connection with its 
water-power development. The company in- 
tends to install an equipment of looms 
for weaving ms, chambrays and mad- 
ras, contract for the machinery having been 
awarded to WHITTED & WHITE, of Char- 

N. C. The yarns will be purchased 
until such time as the company determines 
to install spindles for spinning its supply of 

Electricity will be the motive power 
and the current will be fur- 

the Colorado River Power Co., 

is peeens a water-power electrical 

J. A. Smith, a cotton manufacturer of 

N. C., is interested in the immedi- 
the Granite enterprise. 
bout $60,000. 

SAN ANTONIO, TEX.—The Rinehart Con- 
struction Co., of fan Antonio, is planning the 

manufacturing 
tor locat- 


t of @ woolen 
with arrangements 


ing an industrial suburb. The company has 
been incorporated by Ira C. Rinehart and 
associates. 

LAWTON, OKLA.—Articles of incorpora- 
tion have been filed for the E. L. Shuford 
Mfg. Co., of Lawton, Okla., the capital stock 
being $500,000. The incorporators are B. L 
Shuford, of Hickory, N. C.. Browne Corne- 
lison, of Oklahoma City, Okla., and R. E 
Prosper, of Lawton, Okla. It is stated that 
a textile industry will develop from this 
establishment. Joseph E. Sirrine, of Green- 
ville, S. C., has been engaged to prepare 
plans for the plant. The plant will probably 
begin with 10,000 spindles and 300 looms for 
manufacturing cotton cloth 

SAN FRANCISCO, CAL.—Repair shops 
costing $500,000, and which, when completed 
will employ 800 men, will be erected in San 
Francisco or vicinity by the Pullman Co., 6 
Adams St., Chicago, Ill., as soon as a suit 
able site can be selected. Richmond Dean 
is Gen. Mgr. of the company. S. S. Huncer- 
ford is Gen. Supt. of the company 

EL CENTRO, CAL.—J. L. TRAVERS. of El 
Centro, has a contract to erect a factory 
building for the Imperial Alfalfa Milling 
Co., at El Centro, to be of concrete and 
equipped with suitable machinery 

The Simons Brick Co. is erecting a brick 
making plant at El Centro, and will be 
ready soon to purchase the necessary ma- 
chinery and equipment. 

DOLGEVILLE, CAL.—John G. Krempel 
Arch., Hume Bldg., Los Angeles, Cal., is 
preparing plans for two factory bulidinges for 
the Alfred Dodge Mfg. Co., at Dolgeville 
One is to be 135 x 117 ft., with corrugated 
galvanized iron covering, tar and gravel 
roof, concrete foundation and cement floor 
The other building is to be one stery high, 
of reinforced concrete, 30 x 50 ft., with re- 
inforced concrete roof, wire glass skylights, 
cement floor, fireproof doors, to be used for 
cotton pulling purposes. 

SACRAMENTO, CAL.—The Central 
fornia Traction Co., of San Francisco 
in conjunction with the Northern Electric 
Co., Chico, plans to erect a 10-story steel 
and concrete building at the northeast cor- 
ner of Bighth and L Sts. The ground floor 
will be used as a terminal, and the first 
floor for headquarters for both companies. 
Samuel B. McLenegan, 413 Weber Ave., 
Stockton, Cal., is Gen. Mgr. of the C. C. T. 
Co. 

KINGSTON, ONT.—The Kingston Ship- 
building Co. is planning to erect a repair 
shop, costing about $150,000. - 

PORT ARTHUR, ONT.—An industry for 
the manufacture of linen will be established 
at Port Arthur. The Canadian Linen & 
Paper Co., has made an agreement with 
the Civic Industrial Committee whereby it 
will start in May, 1910, on the construction 
of a $50,000 plant and will spend $250,000 in 
five years, giving employment to 150 men 
The corporation of Port Arthur has granted 
the company a free site of 50 acres and 
exemption from taxes. Those interested in 
the enterprise are E. P. Bender, Dr. Phar 
and H. F. Forrest, of Winnipeg, Man. Linen 
and paper will be manufactured from flax. 


MISCELLANEOUS CONTRACTS. 


(* denotes that this work is advertised in 
Engineering News.) 
U. 8S. RECLAMATION SERVICE.—AI! news 
relative to canal projects, etc., will be found 
under Water Supply—lIrrigation, 





Cali- 
Cal., 


DITCH.—Frankfort, Ind.—Bids are asked 
until 2 p. m., Jan. 1, by Wm. A. Robison. 
Drainage Comr., for constructing the Joseph 
W. Yundt Ditch. 

DITCH.—Madison, Minn.—Bids will be re- 
ceived by A. G. Shogren, County Audr., un- 
til Dec. 28, for constructing Ditch No. 34 
Estimated cost, $40,414. 

FIRE ENGINES, ETC.—Calexico, Cal.— 
Bids will be requested soon by the Board 
of Control for two chemical fire engines, 500 
ft. of hose and 30 hydrants. 

EARTHWORK.—Fort Leavenworth, Kan.— 
Bids are asked by Capt. Wm. D. Davis, Q. M., 
until 11 a. m., Jan. 8, for grading approx!i- 
mately 24,000 cu. yds. of earth. 

WHARF.—Marimar, Cal.—The Board of 
Public Works of Miramar will soon call for 
bids for construction of a municipal fishing 
wharf at Devil’s Gate. Cost, $5,000. 

TANK WAGONS.—New York, N. Y.—Bids 
are asked by George Cromwell, Pres. Boro. 
of Richmond, until noon, Dec. 29, for fur- 
nishing three tank wagons with heating at- 
tachment. 

*DRAINAGE SYSTEM.—Grandfalls, Tex.— 
Bids are asked until 2 p. m., Jan. 22, by the 
Drainage Commissioners for the construction 
of about 20 miles of drainage ditches. A. H 
Dunlap, Ener. 

TILE DRAIN.—Boone, lowa.—Bidse will be 
received until Jan. 15 (readvertisement) by 
the Board of County Supervisors? for con- 
structing tile drain No. 36. EB. ¥. Jones is 
County Audr. 

DREDGING.—New York, N. Y.—Bids are 
asked until noon, Dec. 20, by Allen N 
Spooner, Comr. Docks and Ferries, for drede- 
ing about 200,000 cu. yds. in North River, 
Boro. of Manhattan. 

GARDEN MOULD.—New York, N. Y.- 
Bids are asked by the Park Board until 3 
p. m., Dec. 30, for furnishing and delivering 
1,000 cu. yds. of garden mould for East 
River Park, Boro. of Manhattan. 

AIR COMPRESSOR.—New York, N. Y.— 
Bids received on Dec. 9 by T. W. Stevenson, 
Bridge Comr., for furnishing and delivering 
one duplex steam-driven air compressor to 
the Brooklyn Bridge, have been rejected. 

SEA WALL.—North Chicago, Iil.—The Bu- 
reau of Yards and Docks, Navy Department, 
Washington, D. C.. has awarded contract to 
the GREAT LAKES DREDGING & DOCK 
CO., Chicago, Il!., for the construction of an 
inner basin sea wall at the Naval Training 
Station, North Chicago, Ill, at $42,300. . 
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JETTIES, DIKES.—New York, N. Y.—Bids 
will be received until noon, Jan. 27, by Col. 
W. M. Black, Corps Engrs., U. 8. A., Army 
Bldg., New York, for repairing and extend- 
ing jetties and constructing dike at Matti- 
tuck Harbor, N. Y. 


PATROL WAGONS.—New York, N. Y.— 
Bids are asked by William F. Baker, Police 
Comr., until 10 a. m., Dec. 31, for furnish- 
ing and delivering five double patrol wagons 
for the use of the Police Department of the 
City of New York. 


RIFLE RANGE.—Tonawanda, N. Y.—The 
State Armory Commission, Albany, will soon 
ask for bids for the work of constructing a 
new rifle range for the Fourth Brigade at 
Tonawanda, N. Y., at a cost, it is said, ap- 
proximating $24, 

LEVEE.—New Orleans, La.—The Board of 
Commissioners, Lafourche Basin Levee Dist., 
has let contract for constructing the box 
levee at Gretna, La., to JOHN RIESS, 903 
Hibernia Bank Bidg., New Orleans, at “aed 
per lin. ft. Bids were received on Nov. 

DITCH.—Olivia, Minn. — which were to 
be received on Nov. 27 by J. L. Johnson, 
Audr., Renville County, Olivia, at the office 
of A. V.} Rieke, attorney, at Fairfax, Minn., 
for deepening, widening and repairing Ditch 
_* have been postponed until April 30, 

*DREDGING.—Wilmington, Del.—Bids were 
received as follows by Capt. L. H. Rand, 
Corps of Enegrs., U. 8. A., on Dec, 13 for 
dredging Alloway Creek, N. J.: The Rick- 
— Dredging Co., Philadelphia, 12% cts. per 

yd.; River & Harbor Improvement Co., 
Philadelphia, 18.9 cts.; place measurement. 


NEW TOWN.—Oceanside, N. J.—The FIL- 
BERT PAVING & CONSTRUCTION CO., 
Pennsylvania Bldg., Philadelphia, has been 
awarded contract for laying out a town at 
Oceanside, N. J., for the Oceanside Realty 
Co. The cost will be approximately 
The work consists of grading, sidewalks, 
curb, sewer and water pipe. 

CEMENT, RIPRAP, ETC.—New York, N. 
Y.—Bids will be received by the Department 
of Docks and Ferries until noon, Jan. 4, on 
Contract No. 1207, for furnishing all the 
labor and materials required for furnishing 
and delivering cement, sand and broken 
stone and for furnishing, delivering and put- 
ting in place small cobble and riprap stone. 


DITCHES.—Webster City, Iowa.—Bids were 
received by the County Auditor at Webster 
City on Dec. 15 for the construction of about 
27 miles of main ditch and laterals in the 
Big Four Drainage District, situated in Har- 
din, Wright, Hamilton and Franklin Coun- 
ties. Contract has been awarded to the 
NORTHERN CONSTRUCTION CO., Elkhart. 
Ind. 

LEVEER.—New Orleans, La.—Bids were 
received on Dec. 8 by aj. H. Burgess, 
Corps Engrs., U. 8. A., 3338 St. Charles 
Ave., New Orleans, for constructing about 
50,000 cu. yds. earthwork in the Ponchar- 
train Levee District. The bid of Robt. T. 
Clark, Natchez, Miss., at 14.9 cts. per cu. 
yd. ($7,450), was recommended for accept- 
ance. 

POSTS, WIRE’ FENCE, ETC.—Winnipeg, 
Man.—Bids will be received until Dec. 31 by 
M. Peterson, Secy. Board Control, for the 
supply of about 18,000 posts; for the manu- 
facture and delivery of about 42 miles of 
woven wire fence, and for the erection of the 
fence along the right-of-way of the city’s 
transmission line, between Brokenhead River 
and the city. 

BLAST FURNACE.—Youngstown, Ohio.— 
The Republic Iron & Steel Co., of Pittsburg, 
has awarded the contract - the construc- 
tion of the proposed new blast furnace at 
Haselton, Ohio, to the W. P. POLLOCK CoO., 
Youngstown, Ohio. Work is to be started 
immediately and it is expected the new fur- 
nace plant will be ready for operation early 
next spring. 

DITCH.—Forest City, Iowa.—Bids will be 
received until Jan. 6 by L. J. Nelson, 
County Audr:,, for constructing ditch work 
as follows: Drainage Dist. No. 1—176,000 
cu. yds. open ditch work and 240 rods of 
12-in. tile drains. Drainage Dist. No. 8— 
82,400 cu. yds. open ditch. Sub-District No. 
1, Drainage Dist. No. 38—685 rods of 6, 8, 
10 and 12-in. tile drains. 

CEMENT.—Los Angeles, Cal.—Bids will be 
received until Dec. 24 by Horace B. Ferris, 
Secy. Board of Public Wks., for furnishing 
100,000 bbis. Portland cement, also alterna- 
tive bids for furnishing the said amount of 
cement with a reservation to the city of the 
right and option to require the contractor 
to furnish an additional quantity of cement 
not exceeding 100,000 bbls. 

RAILROAD.—San Francisco, Cal.—The 
Board of Harbor Commissioners has awarded 
the contract for material and appurtenances 
for the proposed extension of the belt rail- 
road to the PENNSYLVANIA STEEL CO 
Chronicle Bldg., San bn ve at $31,623. 
The contract for removing Spear St. whar! 
was awarded to the ASSOCIATED Cg 
STRUCTION CO., San Francisco, at $2,79: 

SUBWAY.—Montreal, Que.—Bids were re- 
ceived on Dec. 7 by the Ville St. Louis 
Council for the St. Lawrence St. subway 
under the P. R. tracks as follows: Lau- 
zon & Girard, $94,155; W. DUQUETTE, Mon- 
treal, $80,000 (awarded contract); Clinton 
Fire Proofing Co., Montreal, $187,467; Can- 
adian General Development Co., $104,165; 
Laurin & Latch, $90,000; Henault & Hef- 
fernan, $120,000. 

HOSE WAGONS, ETC.—New York, N. Y.— 
Bids will be received until 10.30 a. m., Dec. 
28 by the Fire Department for furnishing and 
delivering two automobile combination gaso- 
line engine and hose wagons, Boro. Brook- 
lyn; also for furnishing and delivering one 
automobile combination gasoilne engine and 
hose wagon, Boro. Queens; also for furnish- 
ing agp delivering one automobile for Deputy 
Chi 

SAND-FILLING.—Escanaba, Mich.—JOHN 
MARSCH, of Iron Mountain, Mich., has been 
awarded the contract by the Chicago & 





North-Western Ry. Co. to carry 


additional yard room that is to be provided. 
As noted on Nov. 11, contract for Rock No. 
5 was awarded to M. J. PEPPARD, of Min- 
neapoils. 

DREDGING.—Columbus, Ohio.—Bids 
received by the State Board of Public Works 
on Dec, 14 for dredging the Ohio Canal from 
Cemetery Bar at Lock No. 5A, south of the 
Portage Summit to Lock No. 10 south of Port- 
age Summit to Zoar. Chas. E. Perkins, Ch. 
Engr. of Public Works. Contract was award- 
a to eff dn mged a gg Ohio, 
a ¢c per cu. y est uantity, 
102, O74 cu. yds. ’ ¥ 

DITCH.—Anderson, Ind.—Bids were re- 
ceived by the County Surveyor on Dec. 4 for 
construction of ditches. A. L. Smith, Supt. 
of Construction. Contract for the Daniels 
ditch was awarded to 0. G. MILLER, at 
$8,468; the Ninnick ditch, to 0. G. MILLE 
at $2 485 ; Etchison ditch, to the ORESTE 
DRAIN TI LE CoO., Orestes, Ind., at $3,347; 
the Dewitt ditch, to the DAVIS BROS. TILE 
CO., at $1,100. 

ORE DOCK.—Allouez, Wis.—Contract for 
rebuilding the upper portion of Great North- 
ern Ry. Co.’s ore dock No. 2 at Allouez has 
been awarded to SCHMIDT BROS. & HILL, 
of Superior, Wis. No. 2 is the center dock at 
Allouez, Estimated cost, $300,000. The Great 
Northern Ry. Co. will erect a new ore dock 
at Allouez during the fall and winter of 
1910 which is to be ready for business at the 
opening of navigation in 1911 

TILE DRAIN.—Hammond, Ill.—Bids are 
asked until 2 p. m., Dec. 30, by the Drain- 
age Commissioners of Union Drainage Dis- 
trict for construction of a main tile drain 
and surface drain. There will be 11,773 
cu. yds. of excavation. The main line drain 
will consist of 8,100 ft. of 30-in. tile, 1, 
ft. of 27-in. tile, 2,600 ft. of 24-in. tile, 2,700 
ft. of 20-in. tile, and 2,700 ft. of 18- in. tile, 
inside diameter salt glazed vitrified tile. 

TORPEDO BOATS.—Washington, D. C.— 
Bids will be received by the Navy Depart- 
ment until noon, Feb. 15, for constructin= 
by contract four submarine torpedo boats 
(Nos. 28-31). A circular defining the chief 
characteristics of these vessels is now ready 
for distribution among prospective bidders. 


“a 
s 


Bids be rejected. It is 
eeuuente ohat the work will be done by 
force account. The lowest bidders were J. 
H. Laugenowe and Asa Kalfsbeck, College 
og and Arbuckle, Cal., respectively, $11,- 


ACE. . Pa.—The Sharon 
Co. has awarded the contract to 
ALEX. LA & CO., Lewis Block, 


Pittsburg, for the erection of an additional 
open-hearth furnace at the Wheatland lant 
of the company to cost about $12,000. ‘ork 
will be started at once and it will be com- 
pleted within the next three months. The 
new furnace will be of 20 tons capacity and 
= ahersete with the one now in opera- 
on. 

RAILWAY EXTENSION.—Vallejo, Cal.— 
Bids were received as follows on Dec. 18 by 
the Bureau of Yards and Docks, Navy Dept., 
Washington, D. C., for the construction of a 
railway extension ‘at the Mare Island Navy 
Yard: E. D. Crowley Co., 127 Montgomery 
St., San ae $10,345; American Con- 
struction ., 859 Monadnock Bidg., San 
Francisco, $15,088, “oY oo bidder’s i- 
fications; G. 26 Cortlandt 
St., New York, $9,743. 60 Taye 

SHED.—Superior, Wis.—Contract for the 
construction of one of the merchandise sheds 
to be erected on the “‘Soo”’ docks on Connors 
Point has been let to McLEOD & SMITH, of 
Duluth, Minn. There will be two merchan- 
dise sheds on the docks, but only one of them 
will be constructed this season. It is also 
the intention to have a large number of 
tracks laid in the yards on the point. Con- 
tract for the docks was awarded to WHIT- 
NEY BROS., of Superior, and the docks are 
now nearing completion. 

PIER IMPROVEMENTS.—Boston, Mass.— 
Bids were received as follows on Dec. 18 
at the office of the Bureau of Yards and 
Docks, Navy Dept., Washington, D. C., for 
a to Pier No. 1, Ry esis Boston 


$6,900, (4) $11.7 

Tremont St., Bo 

cg (3) $17,929, (4) . M. ; 
2285, hme, peu $27,941, (2) 


and deliv The vend f 
. in. 
rubber lined fire > Pore ite 
yn and Queens; te E and deline: 
_ Ing one gasoline fire e: or ons 
Queens; for furnishing . tele 
65-ft. water tower for B ’ Mantes one 
NEREPAIRING FERRYB0A 1S —Ney Attan 
were receive: lows rote 
Dopartanent of Docks ar ries aye’, the 
20, Contract No. 1210, for shine = 
labor and materials requ for sell the 
the municipal feryboats ther Aunts 
ferry property, and furn and donee 
ing supplies therefor: Myer: Payne a. 
Front St. 3 Mors Dock gL 
pair Co., 17 State Sst 494; Jor 
hewan Son, foot Ho gy Ames 
River, $23,608; John W. Si )ivan gy 
East Ninth St., $27,177: J Treg eet 
Son & Co., foot Seventh Race nen 
$61,272. me SaavN, 
*PUBLIC HEARING ON 1, BOR LaN 
—New York, N. Y.—There es w ES 
hearing by New York Ha: He ne 
in Army Building, 39 Wh Nat 
York, 11 a. m., Jan. 5, o Dt 4 
Riparian Commission of } _ Jersey’ to 
harbor lines on Shrewsbury ee: 


Seabright Bridge and pier - rmsaas 
Station on N. J. & Souther p ormand 
about noon of same date on 


ipplicati 
H. C. Brown & Sons for exte: 'on ry? of 
bor lines in front of their pro crty at ma 
tenville, N. Y, Interested pari \: are invite 
to attend. wm Losse ted 


Engrs., Senior Member. 
(Continued on page 225.) 
CONTRACT PRICES. 


(* denotes that this work is «ivertised in 
Engineering News.) 


*RESERVOIR, SIPHONS.—New York. x 
Y.—Bids in detail were received as follogs 
by the Board of Water Supply, J. Wali 
Smith, Ch. Engr., on Dec. 8, for Contract 3 
for construction of Hill View r eservolr and 
appurtenances, and portions of the ‘Youken 
and Van Cortlandt siphons of Catsk 
duct: (A) MILLARD CONSTRUCTION “ty 
Pennsylvania Bldg., Philadelphia, p, 
(awarded contract); (B) the Elmore & Ham. 




















$5,000, (3) $10,000, (4) $15,000 
Forms of proposal and contract may be had FIRE HOSE AND APPARATUS.—New Whom oe h saa ook. . 9 coon 
on os to the department after Jan. York, N. Y.—Bids are asked by the Fire T. A. Gillespie Co., 90 West St. New Yor, 
3, 1910. Beekman Winthrop, Acting Secy. Department until 10.30 a. m., Dec. 30, for (EB) Foye-Root Co., 20 Broad Si. New York. 
EMBANKMENT.—Hammonton, Cal.—Bids furnishing and delivering "10,000 ft. of 8-in. (F) American Pipe & Construction Co., 119 
were received on Dec. 1 by the California rubber fire hose for Boros. of Manhattan, North Broad St., Philadelphia, Pa.; (G) J, F 
Debris Commissioner, San Francisco, for The Bronx and Richmond; for furnishing Cogan, of Brewster, N. Y.: ; 
(A) (B) (C) (D) (E) (F) (Q) 
115 lin. ft. shafts in earth........ccscceesscvcsecs $250.00 $200.00 $200.00 $300.00 $300.00 $300.00 $300.0 
4,700 cu. yds. rock excavation in shafts............ 16.00 14.00 20.00 20.00 15.00 20.00 5.0 
39,500 cu. yds. excavation in tunnels..............+- 6.20 5.90 8.00 7.00 5.50 9.00 5.0 
100 sq. yds. additional trimming in shafts and tun- 
BOND ook vst s s500sed desde sw eee PUN EUs conedsics 8.00 3.00 8.00 6.00 6.00 10.¢ 00 10.00 
166,000 lbs. furnishing structural steel root support... .03 -04 -04 .04 04 6 
166,000 lbs. erecting structural steel roof support...... .01% O01 O01 .03 .03 01 3 
M. ft. B. M. temporary timbering in tunnels. 55.00 60.00 70.00 80.00 80.00 70.00 50.00 
40,000 mil. ft. gal. pumping from shafts and tunnels 
—— GOGGLE UBTIOR s.5 o6 is cee Cb w 8 ioe 00. 6 he0 ss -20 .80 .20 .30 40 20 % 
8,430 lin. ft. drainage channels for shafts & tunnels. 2.00 1.75 2.00 1.50 2.00 4.00 2.0 
435 lin. ft. forms for lining shafts..............+.. 8.00 6.50 8.00 5.50 7.00 10.00 10.8 
2,970 lin. ft. forms for lining tunnels.............. 3.00 2.90 5.00 4.00 3.50 10.00 35) 
2,400 cu. yds. concrete masonry in shafts.......... 6.50 7.00 7.00 7.00 9.00 6.00 7.0 
14,400 cu. yds. concrete masonry in tunnels......... 6.00 5.50 7.00 6.00 6.00 6.00 6.0 
700 cu. yds. excess concrete masonry in shafts and , 
CUED <p oa nin dc 8h bn 2 6p34$CRSES Feb CKO eRR OLAS 8,00 3.00 3.00 3.00 3.00 3.00 3.0 
100 cu. yds. brick masonry in shafts and tunnels.. 16.00 14.00 15.00 11.00 20.00 20.00 20.0 
850 cu. yds. dry packing in tunnels.............. 2.50 2.00 3.50 2.50 3.00 2.50 20 
400 a *. anne 1%” or smaller holes in rock or 
caso aed GAs cod Coane Ede cee aeud .40 40 1.00 23 60 50 wD 
400 in, : “drilling 1%” to 2%” holes in rock or 
MPG vk on ikaB cess bewee UR eae ds 0s Chabon 50 45 1.00 .30 1.00 .60 x) 
6,000 lin. e % steel pipe for grouting, MGs 6 enibsens .25 -20 .40 .20 .40 .30 3 
Miscellaneous plant and equipment for grout- 
Gusen: LUG WUE) is 5 6 ns 6 Gen Weak vee n ts 1,500.00 2,500.00 1,000.00 2,000.00 5,000.00 7,500.00 1,000.0 
2 high-pressure air-compressors for grouting.... 300.00 250.00 250.00 250.00 300.00 500.00 300.00 
4 tank grouting machines......... Spe areas iin 300.00 200.00 250.00 300.00 250.00 450.00 200.00 
10 SPOUSES 6 iia i iectiecdewisisbieaeses 70.00 60.00 70.00 80.00 75.00 100.00 60.0 
Making 900 connections of tank grouting ma- 
Ghines &) Grout DUROE .. os 6c ccccncncesnateue's 1.00 .60 50 1.00 1.00 3.00 5) 
Setting 300 grouting pads............-.eeeee. 2.00 1.00 1.00 2.00 2.00 8.00 1.50 
350 tons sand for grout..........sccesesccccscers 2.00 1.50 2.00 2.00 2.00 3.00 2.00 
500 cu. yds. mixing and placing grout........ wonea 5.00 3.75 , 4.00 3.50 5.00 5.00 6.00 
163 acres clearing and grubbing............ vetiek 50.00 200.00 300.00 200.00 250.00 200.00 200.00 
250,000 cu. yds. removal of top-S0il...........eeese0- 40 40 40 1.00 -80 45 1.00 
10,000 cu. yee. aye ype cs ikaadas cae 60 .90 1.50 5 1.00 3.00 2.0 
2,900,000 cu. yds. all ordered excav. in open cu peer 
pa e yas Items 20 and Damar eocers se af 28 82 40 40 35 40 5S 
1 cu. y 8 pervious refilling an em- 
Sadie seats cece Mere ree: 20 20 30 10 35 20 # 
1,500,000 cu. oan all” ordered refilling and emban ex- 
af: under Items 82 and 34...........seesee. 10 14 10 OT 15 .05 * 
90,000 cu. yds. surface dressing and grassing......... 50 60 50 -60 60 .50 + 
215° 000 bbis” Fostland coment Fiery saraae auncteses 1.60 1.55 1.50 1.70 1.50 2.00 L 
35,000 Ibs. sulph. of alumina for waterproofing con- : 
crete, mortar or grout.........c.e.eeeees ie 5 .02 .02 03 .02 08 03 cn 
60,000 cu. yds. concrete in reservoir lining....... ia 4.70 5.25 4.50 5.85 4.60 5.00 o 
75,000 cu. yds. concrete in walls, chambers, ores 4.70 6.00 5.50 5.50 5.60 6.00 By 
500 cu. yds. reinforced concrete .........sseeeeees 10.00 10.00 20.00 9.00 15.00 12.00 3.00 
1,000 lin. ft. reinforced concrete ladders. ...... wee 3.00 3.00 2.00 2.00 3.00 4.00 15.00 
100 cu. yds. brick masonry not in tunnel........- 12.00 14.00 15.00 11.00 15.00 15.00 380 
1,000 cu. yds. rubble masonry and paving in mortar. 80 4.75 3. 5.00 4.00 20 
20,000 cu. yds. ary rubble any and chia ebvene 4.50 2.50 3.50 4.00 3.00 8.00 300 
27,000 CU. YAS. FIPTAD 2... ccvccccccesccvcesscncssess 2.50 2.00 60 2.50 1.50 2.50 1} 
7,000 cu. yds. crushed stone and "gravel. ie sé. veneeses 2.00 1.50 1.50 1.50 1.50 2.00 0 
40,000 sq. Ltn placing and veiling macadam surteving 50 25 .30 25 -25 25 20 
2,000 cu. yds. telford base ..........s0.-0--. 2.50 1.50 1.50 2.50 2.50 2.00 90.00 
70 tons cast-iron pipe and "special pipe castings. . 100.00 80.00 100.00 80.00 90.00 100.00 6 
80,000 Ibs. steel for reinforcing concrete...........- 03 04 04 03 05 05 r 
900,000 Ibs. miscel. cast iron, wrought iron and steel. . .08 06 05 07 4 .06 * 
35,000 lbs. bronze TE Saag be Pggelen Seam bee ei one Hates 80 r 50 -70 -60 o 
600, Ibs. caring for and setting metal-wor! ‘ur- a 
nished by the city......... , ides tecasakbeee ‘ 05 02 01 04 02 02 an 
SB Ry  PRRUO  abks5s 0 osc. cnsn cas bho0c cnsbieses 25.00 120.00 5.00 50.00 125.00 75.00 r] 
15,000 lin. ft. wire 88% . “a -60 38 B80 -25 E oi 6 
50.000 Ibs. galvanizin : .04 .04 02 -05 05 02 » 
1,500 lin. 3 vitrified. pipe 6 or a in diameter. 60 -60 50 35 90 75 
5,000 lin. ft. vitri pipe ger than ‘’ and not 
ORO WF” GUANO. 5 ooo ee ors nsdn ce pecetyes 1.30 1.00 1.00 70 1.50 10 0 8 
100 M. ft. B. M. timber and lumber not in tunnel.. 40.00 50. 50.00 60.00 60.00 100.( 100.0 
25 M. ft. B. M. stop-planks 80.00 100.00 80, ze | 125.00 100.0: 2.50000 
SD Sell a eka ds tert ddd hou aA We 60545 1,500.00 1,250.00 1,500.00 .00 1,500.00 2,500. - 2°00. 00 
Moving Hammond house cane oun aca Faves ee 4 oS 4 1,000.00 eos vag 300.00 
Sanitary service MONIHS). 0.2 voce sccccvses 400. 300. 300. 250. 500. g 000.00 
Clearing up (lump sum)..........6....-e0eees 5,000.00 4,000.00 —- 1,000.00 10,000.00 1,000.00 92,000. =I 
<cccesseseatevececeeeessceneceeeces $8,200,280 $3,488,473 $3,765,440 $3,788,058 $3,008,200 $8,977,225 #44140 


Bond required, $700,000. Time, 76 months. 
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emized 
plore ible Works for paving Jackson 


etc., trom (A) Paul pevenstree. | Seattle; ty, Ditch No. 84, containing 901,217 cu. yds. ; 
St. the C: ast Conerete Co., Seattle; (C) 8S. estimated cost, $40, Aitkin County, Ditch 
(B) vile, seattle; (D) MACADAM & CO., No. 88, containing 599,966 cu. yds. ; estimated 
seattle (2 ‘awarded contract): cost, $53,000. 
pong bbing (1 ) > 1, 600. ro $580 $300.00 $5000 
. and gru DD leah se heeccapeesac ¢ . 
Clearing ” yds. sub nS URE Le Oo 43 
9.070 iin. ft, curbing, straight granite .....2.000 0207: 1155 1/60 1.60 1.43 
413 lin. ft. curbing, curved granite ..... ........... 1.80 2.00 2.00 1.73 
44 lin. ft. curbing, curved and straight granite, reset. 2.00 1.00 80 60 
91,167 sc. yds. brick paving........... So cdedvarseess ved 2.65 2.60 2.65 2.54 
oro so. yds. SPanite PAVING... .. 2.2... eee ee ee eeeeeee 3.80 3.90 4.00 4.00 
042 «:. yds. alley crossings, brick...... buniteh dod air a's 25 2.70 2.65 2.54 
5.600 yds. gravel We Se RINDI, be ok Koos ci dee 25 18 18 15 
‘rd oa. yds. conerete sidewalks.................02.., 120 100 100 ~~ 1.00 
77 lin. ft. wood stopsS............. aE ee Pra ee 80 40 45 40 
G monuMeMt CHOC. oo ose eee ccesccesvesedecccesecess 8.00 10.00 10.00 10.00 
4c teh basins, single RETA EX ETI ALE .00 65.00 70.00 65.00 
2 ch basins, double inlet. ..........-. eee ee eeeee 75.00 75.00 80.00 70.00 
1 RS a en Sr re ee 40.00 25.00 20.00 45.00 
84 s ngle SE CIEE TIUEUWS cee biceacaececsc cece cece 6.00 5.00 4.00 6.00 
@ single MNOS MOVOE. 0... ccc cece ce ese ce ee ete 8.00 5.00 6.00 6.00 
28 catch basins and manhole covers adjusted........ 10.00 5.00 8.00 2.50 
2.000 lin. ft. Bim. tile Grain. ........6.eee eee eeeeeeeeee 15 15 .20 .20 
POS M. fh: Wh MEOW PMMIDOE. 66 e ick cc ee cccceweeeee 20.00 17.00 21.00 18.00 
op M. ft. B. M. old lumber... .............0-. ee eeee 10.00 5.00 7.00 6.00 
71 brie gate Chambers. .........0cceees cece eeceeees 40.00 85.00 38.00 55.00 
110 lin. ft. S-im. pipe sewer... ......ccce eee ee ee eeeee 1.70 1.65 1.30 1.45 
110 iin, ft. 10-in. pipe sewer.. 2.00 1.90 1.60 1.63 
4 BY-ft. manholes... 2.2.22. e eee se es ce ee eer eevenee 70.00 80.00 70.00 70.00 
426 lin. ft. ge side sewer connections.............. 1.20 1.50 1.00 1.25 
912 20-in. c.-1, pipe “A” to be laid only............. 3.00 2.60 5.50 1.50 
1,500 lin. ft. io a a RS rare 2.40 2.35 2.25 2.27 
T2 lin. tt. 29-GRs Co. Pipe “BY... cece cece eeseeeee 2.60 2.50 2.50 2.53 
2 12-in. gate waives: tc. DOME URP WWE we cSdedcecnscnee 60.00 45.00 40.00 45.00 
5 hydrants, 8-im. conmections...............+...+4+ 100.00 75.00 121.35 95.00 
K hydrants, G-im. conmections. ........cccceeseeeees 70.00 70.00 80.00 65.00 
144 lin. ft. 8-in. ¢.-1. pipe “A’’ hydrant connections. 1.50 1.30 1.35 1.23 
192 lin. ft. 6-in. ¢.-1 pipe “A’’ hydrant connections. . 1.30 1.25 1.20 1.15 
450 lin. ft. %-in. galvanized pipe, hydrant drains.... 5 25 .35 25 
9,500 Ibs. special CastingS.......-.-..eeeee ee eeeeeenees 10 O07 .08 .06 
"AD Ihe. MMMM ba diosck ss. cece sy sect ccasccecs 10 06 08 06 
oe. eer ee Ocoee oe 10.00 10.00 8.00 8.00 
5 cu. yds. extra excavation Reid eces Vans Vivadeseone 2.00 1.00 1.00 Ay fs) 
WU ic fae scccsuc bb dace dae wenbe betaeanns $94,140 $91,777 $94,994 $86,067 


















estimated cost, $70,000. Roseau and Kittson 
County Ditch No. 72, containing 687,938 cu. 
yds. ; estimated cost, $75,000. Kittson Coun- 




















*SIPHONS, ETC.—New York, N. Y.—Bids 
were received by the Board of Water Supply 


on Dec. 2, 


struction of seven steel pipe siphons; 
several stretches of aqueduct in open cut 


for Contract 62, for the con- 
also No. 


and on embankment, or cut-and-cover aque- 
duct aggregating about 38, The work 
is located in the towns of Olive, Ulster St. pier. 
County; New Windsor, Orange County; Phil- Wheeler, 


lipstown, 


Westchester County. J. 


Enger. Bids in detail were as ten (A) Row, $254 
The SNARE & TRIEST CO., 143 Liberty St., $272,992; 
New York (awarded contract); (B) the = nen 


jean Pipe 
Broad St. 


edb Fs 


Ave., New 


Co., 90 West St., 


Putnam County; and Cortlandt, 
Waldo Smith is Ch. 


& Construction Co., 112 North Newman 
— hia; (C) the F. V. Smith 
fosth St. and Lexington 
York: (D) the East Jersey Pipe 
New York; (BE) the Pitts- 


PIER.—New York, 
ceived as follows by the 


George wey ny 90 West St., 
Brooklyn, $339,000 


BATHING BEACHES.—Chicago, I1l.—Plans 
for six public bathing beaches, 


N. Y.—Bids were re- 
Department of 


Docks and Ferries on Dec. 13 on Contract 
1202, for furnishing all the labor and 
materials required for preparing for and 
building a new pier at the foot of 33d St., 
Boro. of Brooklyn, to be known as the 3%" 
Allen N. Spooner, Comr.: H. 

17 Battery Pl., 
eastern Construction Co., 
$263,580; Phoenix Construction Co., 


ee: North- 
Fifth Ave., 
13 Park 

Jenks, 59 Pearl St., 
Tompkins, 244,587: 
246,332; 
215 Montague 8t., 


; Wm. 
E. Dev. 


Carey Co., 


accompanied 


the city. Jackson Park, beach north of the 
yacht harbor, by the South Park commission- 
ers. 79th St., rehabilitation of existing beach 
by the city. More money than that specified 
in the estimated cost will be needed to put 
the various beaches in condition. The cost 
named is merely for installation. 


PUBLIC WORKS.—Ottawa, Ont.—The esti- 
mates of the Department of Public Works 
(Napoleon Tessier, Secy.) for the ensuing 
fiscal year for general public works are as 
follows: Dredging—Dredge vessel repairs, 
$160,000; new dredging plant: Maritime 
Provinces, $180,000; Ontario and Quebec, 
$135,000; Manitoba, $13,000; Saskatchewan 
and Alberta, $65,000: British Columbia, 
$160, ‘: generally, $340,000. Dredging: 
Maritime Provinces, $675,000: Quebee and 
Ontario, $675,000; Manitoba, $35,000; British 
Columbia, $225,000; general service, $5,000. 

Slides and Booms—Saguenay District, new 
booms, alligator tug and additional equip- 
ment, $10,000; St. Maurice District, im- 
provements to slide and boom works to fa- 
cilitate the floating and storage of logs, etc., 
$40,000; North Saskatchewan River, booms 
and log storage works, $15,000; slides and 
booms, generally, $5,000. 

Telegraph Lines—Maritime Provinces, Cape 
Breton telegraph lines. 

Quebec—Telegraph lines on north shore and 
islands of Lower St. Lawrence, etc.—Im- 
peer of repair service, $3,000; Murray 

ay and St. Catharine’s bay section, north 
shore, Lower St. Lawrence, partial re-poling 
and general overhauling of line, $3,600; Ta- 
dousac, Bersimis section, north shore, St. 
Lawrence, partial re-poling and general over- 
hauling of line, $4,500. 

Alberta and Saskatchewan—Edmonton- 
Athabaska telegraph line, extension from 
Athabasca landing towards Peace River land- 
ing, via south side of Lesser Slave Lake, 
$21,000; Moosejaw, Wood Mountain line, 
branch from Limerick to Gravelburg, $5,000; 
Kamsack, Indian Agency telephone line, ex- 
tension to Fort Pelly and Keys Reserve, 
$2,350; Qu'Appelle-Edmonton telegraph line, 
reconstruction of Lloydminster loop line 
yay to roadway reservations, to complete, 


$2,000. 

British Columbia—North Thompson Valley 
line, land line Kamloops to Fennels, $4,500; 
Kamloops-Okanagan Valley telephone line, 
additional wiring between Kelowna and Pen- 
ticton and overhauling and strengthening 
line, $7,600; Alberni-Clayoquot telegraph 
line, part renewal of poles and general over- 
hauling, $2,000; Victoria-Cape Beale tele- 
graph line, part renewal of poles and wiring, 
$7,500; Kamloops-Okanagan Valley telephone 
line, telephone exchange at Merritt for Mid- 


dleboro’, Coutlee, etc., $2,365. 
Yukon System—Ashcroft, Dawson main 
line, general repairs to train, renewal of 


bridges, etc., between Hazelton and Ninth 
Cabin and between Echo Lake and Twenty- 
fifth Mile Cabin, $3,500; general repairs and 
overhauling of telegraph line between Ques- 
nel and Hazelton, $3,500. 


Authorized by Statute—Halifax Graving 























Co., 1942 Forbes St., Pitts- by an exhaustive report from John Bric- Dock, $10,000; Collingwood Dry Dock, $15,- 
Meme d Contracting son, City Engr., have been received by Al- 000. 
(A) (B) (Cc) (D) (B) 

88,500 cu. yds. removal Of SOL]. ........ eee seer cree cere eee eeee nn eeeeereeeeseesens $0.50 $0.60 $0.40 $0.45 $0.40 
12,500 cu. yds. earth excavation at Esopus siphon MARSH sas 6 Sabbadlen seed vc Ode Thin 50 .60 1.00 1.30 .90 
7,00) cu. yds. earth excavation at Tongore siphon........ 2.6... cece cece eee ee eeens 50 .60 1.00 1.48 1.25 
28.000 cu. yds. earth excavation at Washington Square siphon..................4.. -50 60 1.00 78 .70 
82.4) cu. yds. earth excavation at Foundry Brook siphon .................eeeeeee- 50 .60 1.00 91 90 
26.500 cu. yds. earth excavation at Indian Brook siphon ...........-.seceeeeeeeees 50 60 1.00 1.17 1.25 
16.500 cu. yds. earth excavation at Sprout Brook siphon ..........-..0-eeeeeeeeees -5O 6 1.00 1.17 0 
55.000 cu. yds. earth excavation at Peekskill siphon .............seeeeeeeeee eens 50 60 20 91 10 
7,000 cu. yds. Tock @ExCavation ......0cceeseecereersseeccsencnesessscsssevecesees 2.50 3.00 4.50 2.90 2.00 
20,500 cu. yds. refilling and embanking ‘at RS MS Se cette acstccshevemndbe 40 40 40 58 40 
14.500 cu, yds. refilling and embanking at Tongore siphon ..............--eeeeeeees 40 40 40 58 50 
31,000 cu. yds. refilling and embanking at Washington Square siphon 35 40 40 52 40 
60,0 cu. yds. refilling and embanking at Foundry Brook siphon ............+...+-- 40 40 30 52 5 
22,000 cu. yds. refilling and embanking at Indian Brook siphon ............-..-++- .40 40 40 58 i) 
24,000 cu. yds. refilling and embanking at Sprout Brook siphon ..............+-5+- -40 40 40 58 50 
54,000 cu. yds. refilling and embanking at Peekskill siphon ...........-+..seeeeeees 35 40 Rs i) 52 40 
Control of streams (1UMP SUM) 2.20.00 cece cece reece ee en etre eeeeeeeeeees F 2,500.00 7.500.00 5,000.00 6,500.00 10,000.00 
84,000 cu. yds. surface dressing and graSsing.......-- 6c scee cece ceeneeeneeeneeeeees 40 50 50 65 40 
13,355 lin. te. 9-ft. 6-in. steel pipe, 7-16-in. plate, lap-jointed ...............seeee- 31.00 39.00 30.00 35.00 42.50 
625 lin. ft. 9-ft. 6-in. steel pipe, %4-in. plate, lap-jointed ............. cece eeeeee 35.00 45.00 40.00 40.00 46.00 
2.295 lin. > 9-ft. 6-in. steel pipe, %4-in. plate, long. seams butt-jointed........... 40.00 47.00 46.00 42.00 49.00 
1,930 lin. ft. 9-ft. 6-in. steel pipe, 9-16-in. plate, long. seams butt-jointed......... 48.00 52.00 50.00 47.00 52.00 
1,925 lin. ft. 9-ft. 6-in. steel pipe, 11-16-in. plate, long. seams butt-jointed........ 47.00 66.00 55.00 54.00 57.00 
140 lin, ft. 9-ft. 6-in. steel pipe, %-in. plate, long. seams butt-jointed .......... 50.00 70.00 60.00 58.00 60.00 
60,000 Ibs. steel castin: Mun saweeace seus oeaeenee CURSR AE KRe etinwea nd Bb,00,00 Keds ¥'s on 0 10 .09 12 12 10 
19,400 lin. ft. mortar lining ee MN UENMMlc anos dee scassenenesce 2,50 2.00 6.00 7.50 6.50 
300,000 sq. ft. reinforcement of mortar lining tor steel Ci cab bkcedcccaunentinees 02 08 05 04 02 
83,000 cu. yds. concrete masonry around steel pipes ...... ; 6.00 5.25 6.00 6.00 6.00 
17,000 cu. yds, concrete masonry for cut-and-ccver aqueduct . k 630 * 6.25 6.75 6.5 6.00 
15.200 cu. yds. concrete masonry for siphon, blow-off chambers, etc ......... nnedie 6.50 7.00 10.00 11.00 10.00 
2,300 eu. yds. reinforced concrete ..........- ics gk PAD ce naa wees he need mapas 8.00 8.00 10.00 15.00 10.00 
263,000 Ibs. steel for reinforcing concrete ......- NLP ue 6 6c ene ds chek es bed edépeade 08 O4 08% 08% 08 
1,000 cu. yds. dry rubble for masonry SMM eek week ck negadecennsncuuhas 3.50 4.00 3.00 2.50 3.00 
700 cu. yds. rubble masonry and paving in Mortar .....-.es cece reeceereccerere 4.50 5.00 5.00 3.00 1.00 
98,000 bois. Portiand cement ........-.+.sseeeeee nian aed i be laa sl So ee tae 1.75 2.00 1.85 1.60 1.50 
400 cu, yds, surfacing macadam ee wis ate e nee minal eiasdice saibe tigeiicks tabaniinal mite 3.00 5.00 4.00 4.00 1.00 
2 eu. yds. crushed stone and gravel..........---eeecerererereeereees cnaaen eats 2.00 3.00 8.00 2.00 3.00 
5,000 lin, ft. 12 ins. and less in AMINE « cipk sai gibu savas kinsdprush 1.00 15 1.50 40 1.00 
= lin. ft. Re me ge pipe, 24 ins. *. Gewater. E etuDAs <ckhdgpaslerewae ede Aceienund an ae RS xa kes 

‘ tons - spec castings ......- dhe cidhene te +6Rae Chena : : 85. 1 . 

7 sain mateo se = os “ Loot te NN ane ea aegis tee 70.00 100.00 150.00 50.00 100.00 
23.000 Ibs. caring for and sotting ‘metal “work furnished by the city. . SveKewe eee a 02 5 .02 05 02 
16.000 Tbs. miscellaneous cast iron, wrought iron and steel ........--.+-+++s+ we aaa 08 10 068 06 10 

2.000 Tbs, as nd tawes.a> TER ocees peemnadaeee Pe a TIS = = & 2» = 

ae an ere g : é ‘ d 
Mote te BM. ‘taber i minceil sous bronse tenn pT be 60.00 50.00 50.00 50.00 80.00 
2.000 He. fk chone stone boundary walls....0...ccscssesscrssssserseseees £ eeatSF eb aeess 1.20 1.25 90 90 1.25 
7.000 lin. ft. and guard-rails..... 2.6... 5c e cece eee cece een eters i oe mages dee 35 30 40 25 40 
300 Tin, hy ane ntigre ponte ed an dade cics ceetsreske She ie agea pa 2.00 4.00 20.00 3.00 2.00 
Testing 5 portions of cut-and-cover aqueduct .........-..-«.+>- asst faeses tt sate = _— ae 7 ar 4 

1,000 Tin. exc. testing portions -and-cover aqueduct ennten ng a ‘ . 

in fof © wt... ..... bedbeoccueasonrsian ‘ 4,000.00 3,500.00 1,000.00 5,000.00 5,000.00 
$1,643,365 $1,851,305 $1,955,420 $2,062,900 $2,081,702 


_ Bond required, $400,000. Time, 36 months. 











MISCELLANEOUS. 
(Continued from page 224.) 


DRAINAGRB ITCHES.—St. Paul, Minn.— 
The State Drainage, Commission, 8. @. Iver. 
son. State Audr.. will receive until 3 


pm, Jan. 6, for construction of the 
{cllowing County 





derman Theodore K. Long, Chn. of the 


bathing 
and recreation piers. The benches” planned, 
which are to be made available for use next 
season, are as follows: Montrose Ave., at a 
cee ag by the city. Diversey Boule- 


ae 


pg, —= Park pee ge nga pe 
, beach crencagt-thegen _ata 
cost of $50,000 by the city. agg 8 
and island on Morgan reef, to cost $50,000 by 


nounces 
secure eligibles from which 
fication 


seum, Washington, D. 
quiring similar qualification as they may 


EXAMINATIONS. 


a ENGINEER.—Washington, D. C.— 


U. 8. Civil Service Commission an- 
an examination on Jan. 


to fill a vacany in the position of 
91 000 a year, in the National Mu- 
C., and vacancies re- 





occur, unless it shall be decided in the In- 
terests of the service to fill the vacancy 
mentioned by promotion, reinstatement or 


transfer. Age limit; 20 to 40 years. Appli- 
cation form 1312. 
JUNIOR CHEMIST.—Washington, D. C.— 


The U. S. Civil Service Commission an- 
nounces an examination on Jan. 5-6, 1910, to 
secure eligibles from which to make certi- 
fication to fill vacancies as they may occur 
in the position of Junior Structural-Mate- 
rials Chemist in the Geological Survey at 
salaries ranging from $960 to $1,380 a year. 
Age limit, 21 years. Application form 1312 

APICULTURAL ASSISTANT.—Washington, 
D. C.—The U. 8. Civil Service Commission 
announces an examination on Jan. 19-20, to 
secure eligibles from which to make certifi- 
cation to fill vacancies as they may occur 
in the position of Apicultural Assistant, Bu- 
reau of Entomology, Dept. of Agriculture, 
at salaries ranging from $840 to $2,500 a 
year. Age limit, 20 years. Application form 
1312. Applications must be filed prior to 
closing hour on Jan. 8. 

JUNIOR ENGINEER DRAFTSMAN.— 
Washington, D. C.—The U. S. Civil Service 
Commission announces an examination on 
Jan. 5, 1910, to secure eligibles from which 
to make certification to fill vacancies as 
they may occur in the position of Junior 
Engineer Draftsman, Engineer Department 
at Large, at salaries ranging from $1,000 to 
$1,500 a year, according to qualifications 
Age limit, 18 years. Application form 1312 
Applications must be filed prior to closing 
hour on Dec. 24. 


MECHANICIAN.—Washington, D. C.—The 
U. 8. Civil Service Commission announces 
an examination on Jan. 5, 1910, to secure 
eligibles from which to make certification 


to fill a vacancy in the position of Mechani 
cian with practical experience in instrument 
making, at $1,000 a year, in the Bureau of 
Standards, Dept. of Commerce and Labor, 
and vacancie srequiring similar qualifica- 
tions as they may occur, unless it shall be 
decided in the interests of the service to 
fill the vacancy mentioned by reinstatement, 
transfer, or promotion. Age limit, 20 years. 
Application form 1800. 

SENIOR MECHANICAL DRAFPTSMAN.— 
Washington, D. C. —The U. 8. Civil Service 
Commission announces an examination on 
Jan. 5, 6, 7, 1910, to secure eligibles from 
which to make certification to fill a va- 
cancy in the position of Senior Draftsman 
in the Ordnance Bureau, Washington, D. C., 
and vacancies requiring similar uglifica- 
tions as they may occur in the Ordnance 
Dept. at large throughout the United States, 
at salaries ranging from $1,000 to $1,800 a 
year, unless it shall be decided in the tin- 
terests of the service to fill the vacancy 
mentioned by reinstatement, transfer, or 
promotion. Age limit. 18 years. Applica- 
tion form 1312 Applications must be filed 
prior to closing hour on Dec. 27. 

ENGINEER IN WOOD PRESERVATION 
Denver, Colo.—The U. 8. Civil Service Com- 
mission announces an examination on Jan 
19, to secure elicibles from which to make 
certification to fill two vacancies In the po- 
sition of Engineer in Wood Preservation, one 
at $1,000 and the other at $1,300 a year, 
Forest Service, for duty in District No. 2, 
with headquarters at Denver, Colo., and va- 
eancies requiring similar qualifications as 
they may occur, unless it shall be decided 
in the interests of the service to fill either 
or both of the vacancies by reinstatement, 
transfer, or promotion. Age limit, 22 to 40 
years. Application form 1312. Applications 
must be filed prior to closing hour on Jan.’ 8. 


INSPECTOR.—New York, N. Y.—Applica- 
tions will be received by the Municipal Civil 
Service Commission, 299 Broadway, until 4 
Pp. m., Dec. 30 (extension of time from Dec. 
7) for the position of Inspector, Board of 
Water Supply. The examination will be held 
on Jan. 12, at 10 a. m. No application re- 
ceived by the Commission, by mail or other- 
wise. after 4 p. m., Dec. 30, will be accepted. 
Candidates should be active, energetic men 
in sound health. They will be required to 
pass a physical examination Graduates cf 
technical schools of recognized standing are 
desired. Assignments will be made from 
this list to any part of the State, and ap- 
pointees are expected to live rear their 
work. The examination will be largely on 
general engineering lines, but the knowledge 
of candidates in question respecting the con- 
struction of works for the storage and dis- 
tribution «f water will also be tested. The 
salary is $4.50 to $5 per day. The minimum 
age is 22 years. 


Asuper Aste CHEMIST.—Washington, D. C. 
The U. 8S. Civil Service Commission an- 
pie Ah an examination on Jan. 19-20, to 
secure eligibles from which to make certifi- 
cation to fill vacancies in the position of 
Assistant Chemist, at salaries from $1,299 
to $1,600 a year, as they may occur in the 
Bureau of Chemistry, Dept. of Agriculture. 
The usual entrance salary is $1,200, and 
only in exceptional cases of unusual qualifi- 
cations, including considerable valuable ex- 
perience, will a higher salary than £1,200 be 
paid. It is stated by the Department that 
men experienced in tannery chemistry and 
paper-making chemistry and tn the chemistry 
of india rubber will probably be needed in 
the near future. Applicants having experi- 
ence along these lines are therefore re- 
quested to set forth fully such experience in 
their applications. men and women 
will be admitted to this examination. Age 
limit, 20 years. Application form 1312. Ap- 
plications must be filed prior to closing hour 
on Jan. 8 

ENGINEER-PHYSICIST.—Washinagton, 1. 
C.—The U. S. Civil Service Commission an- 
nounces an examination on Jan. 12)}-to secure 
eligibles from which to make certification 
to fill vacancies as they may occur in the 
position of Engineer-Physicist at $3,000 a 
pany or Associate Engineer-Physicist at $2.,- 

000 to $2,500 a year, in the Bureau of Stand- 
ards. It is desired te secure persons who 
are fully able to initiate and carry on inde- 
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the field of 


testing ‘of 
0 
engineering and structural the op- 
eration of testing machines, and the inter- 
pretation of the results of investigations. 


There will be no educational examination 
for these positions, but it is essential that 
applicants should have made and published 
some contributions of recognized merit in « 

gineering knowledge. Applicants should 
submit the titles of all papers they may 
have published and give references to the 
original source of publication, Age limit, 25 
years. Application form 1312. Applications 
— filed prior to closing hour on 
an. a 


INDUSTRIAL NOTES. 


THE BROWNING MANUFACTURING CO., 
Cleveland, Ohio, are completing the erec- 
tion of a double boom 100 ft. radius excava- 
tor, at Lockport, N. ¥., for the United En- 
gineering & Contracting Co. This is the 
second big machine for work on the New 
York Barge Canal and two more 1%-yd. 
machines with 60 ft. and 75 ft. booms are 


being built at their shops at Mansfield, Ohio, 
for canal contractors. i 


HIO STEAM SHOVEL CO., former- 
iy ea Tet, Ohio, has been purchased by 
neinnati capitalists and the entire plant, 
including all patterns, drawings, mat 
etc., removed to Cincinnati, 0 All in- 
quiries, orders for repair parts, etc., for 
Ohio steam shovels should hereafter be ad- 
dressed to the Ohio Steam Shovel & ap 
Co., Cincinnati, Ohio. The company is 
ared to make immediate delivery of t 
ton steam shovel, mounted on either toner 
tion wheels or standard railway trucks, also 
of their 45-50-ton boom pattern, 38-engine, 
54-in. horizontal boiler Ohio shovel, and 
they advise that they can ee thelr 70- 
ton boom machine in 30 days. The bust- 
ness is being handled by F. A. Peckham and 
H. L. Hoeffer, both of Cincinnati, Ohio; P. 
B. Warner, 916-17 Pennsylvania Bldg., Phil- 
adelphia, Pa., and Earle J. Banta, +) hy 
who has been Mechanical Engineer of the 
Panama Canal for several years, is Chief 
Engineer of this company and in full charge 
of the designing and shcp production de- 
partment. 


LIST OF CONTRACTS PENDING. 


Light, Heat and Power Plants. 
2-27 iy system, Fort Wetiogion, 





rv opceneareciengsbeneee b% - 9 
4 4 Dynamo, ete.. Norristown, Pa.. -.12-16 
30 Elec. light fixtures, New York...12-23 
5 % Electric work, etc., Portland, Me. 12-23 
1- 4 Elec. & Gas fixtures, eNw York. .12-23 
1-21 Remodeling rants plant, Washing- 
SU TS. 66508 sc cdnwea hidésbecn 12-23 
Bridges. 
12-27 Bridges, Wichita, Kan.......... 12-16 
12-27 Bridge work, Richmond, Ind....12-23 
12-28 Bridge, Hebron, Neb......... .12- 9 
2-29 Bridge, Fort Lawton, Wash. .12-23 
12-29*Bridge, Rye, N. Y a 
12-30 Bridge, Traffic, Va 12 
12-30 Bridge work, Winnipeg, Man..... 12-23 
12-80 Bridge repairs, etc., New York.12-16 
12-51* Bridge, Woonsocket, We Binkece 12-23 
1-24*Bridge, Monroeville, Ohio....... 12-23 
1- 3 Bridges, Stockton, Cal.......... 12-2 
1- 3 Bridge work, St. Clairsville, Ohio. 12-23 
1- 4°Bridge, Cohoes, N. Y.........+. 12-16 
1- 4*Rridge, Merced, Cal............. 11-25 
1- 7 Abutment repair, Cincinnati, O..12-16 
1-11 Bridges, York, Neb.............. 12- 
1-12 Bridges, Grand Island, Neb...... 12-23 
1-14 Bridge, Cincinnati, Ohio........ *,12-23 
1-15 Bridge, Florence, Ariz.......... 12-16 
1-15 Bridge, Dallas, Tex ............. 12-16 


1-18*Superstructure, Winnipeg, Man. .12-16 


Buildings. 
12-94 Tile work, Vallejo, oy. ooseseeeLl-2B 
12-24 Building, ashington, D. C..... 2 
12-27 Hospital, New York..... éatasatke 12-16 
12-27 Schools, New York .........e+s+5- 12-16 


k 
12-28*Pest-effice, Athens, Ohio.........11-18 


12-20* Heating, Denisen, Tex...........11-25 
12-20 Plumbing, ete., Denisen, Tex. ...11-25 
12-20 Pest-effice, Beatrice, Neb.......11-25 
12-30 Shed, ag iley, I Pre 12- 

12-30 Library equip. New York....... 12-16 
12-31 Building, Vallejo, Cal........... - 

1- 2 Plans, ete., Pheents Ariz. oeeeaee 12-16 
1- 8 Plumbing, "etc., Portland, Me. ...12-23 
1- 3 Schools, New WOE cos cs cuasies . ; 212-23 
1- 3 Buildings, Mont Alto, Pa ........ 12-2 
1- 6 Post-office, Trenten, N. J.......12- 2 
1- 8 Buildings, Columbus, Ohio. ...... 12-23 
1-10" Post-office, Lima, Ohio........... 12-2 
1-10*Storehouse, Ft. Monroe, Va...... 12- 9 
1-10 Stable, Ft. Mackenzie, Wyo..... 12-16 
2-10* Post-office Lynchburg. Va......12-23 
1-11 Post-office, Chester, Pa....... ++-12- 9 
1-12*Post-ofiice, etc., Bristol, Tenn....12- 2 
1-18*Post-office, Manchester, N. H....12- 9 
1-14 Post-office, Emporia, Kan ......21-2: 
1-15*Buildings, Ft. Sill, Okla........ 12-23 
1-17 State house, Dover, Del ........ 12-2 


1-17*Post-office, Henderson, : 2 
1-25*Post-office, Pawtucket, R. I.... 
2-14 Post-office, Lead, 8. Dak ‘ 


Water-Works. 


-24 Mains, New York .. .... 
-27 Canal, McCamman, Idaho 
27 Water mains, Buclid, Ohio 


> ist 










ft fee a eh el wih 


28*Engine-room, Detroit, 
2-29 Water supply, Philippines os teks 11-1 
2-29 Pumps, etc., Brooklyn, .N. Y ....12-23 
12-81 Boilers, Chicago, Ill............. 12-23 
1 Water-works, Foley, Minn...... 1i-11 
- 8 Water-works, Cathlamet, Wash. .12-16 
i 8 Repairing pump-house, Fort Rob- 
COO, FOOD. 00 . 0000250005260000 12-23 
1- 4 Tank, Dodgeville, Wie. vsonccae 12-23 
1- 5*Pipe, etc., Aberdeen, Wash ...... 12-23 
i- 6*Hydrants, etc, Parkersburg, W. 
GE nn: bbebh bhdmkde at ine cheeeRee 12-23 
1-9 Headgate, Lamar, Colo .......... 12-2 
1-10 Water-works, Broken Arrow, 
CA cv cent cap ethnse taevaiewe 12-23 
1-11*Aqueduct, New York heb 2ah eens 12-23 


1-12 Filter house, Wilmington, N. C. ..12-2: 


1-22* Wells, etc., Jackson, Miss...... 12-16 
Sewers. 

12-24*Sewer, Louisville, Ky. .......... 12- 9 
12-27*Conduit, Lincoln, Neb........... 12-16 
12-27 Sewer, Oklahoma City, Okla...... 12-23 
12-28 Disposal plant, Alliance, enpeaen 
12-28 Sewers, Joplin, Mo.............. 12-1 
12-28*Sewage disposal, Sea Girt, N. J.12- is 
12-29 Sewers, San Francisco, Cal..... 12- * 
12-98 Sewer mains. Newburg. Ohio... .12- 9 
12-29 Sewers, Brooklyn, N. Y.......... 12-23 
12-380 Sewer, Dayton, Ohio ............ 12-22 
12-31*Sewer, Louisville, Ky. ........+. 12- 3 
1- 8 Sewer, Muskegon, Mich...... +++-12- 9 
1- 8 Sewers, Lawrence, Kan ......... 12-23 
1- 5°Sewage well, Batavia, N. Y...... 12-28 
l- 5*Sewage machinery, Detroit, Mich.12- 8 
i- 6 Sewage well, Batavia, N. Y........ 


1-11*Sewers, Denver, Colo 
1-11*Pipe sewers, Charleston, 8. C. 
1-12 Sewer, Holton, Kan............. "12-168 
1-12 Sewers, Traet. 

1-19 Sewerage works, 


2-15*Sewer outlet, etc., Toronto, Ont. 


Streets and Roads. 


12-24*Paving. Salt 
ta Ok Er re g 
12-28 Street impvts., Covina, Cal...... 12-16 
12-28 Street work, Dobbs Ferry, N. Y.. 
12-28 Road, Woodsfield, Ohio . 


sidewalks, 
h 







12-29 Paving, etc., New York.........12-16~ 
12-29 Street impvt., Newburg, Ohio 12-16 
12-20 Walks, New York ......... 12-16 


12-30 Paving, New York .. .. R 
1- 1 Road, May's Landing, N. 5 i 


1- 5*Macadam. etc., Lenoir, N. C....12- 9 
1- S*Road, Jacksonville, Fia.......... 12-9 
1- 8 Grading, Ft. Leavenworth, Kan. .12-23 
1-10*Paving, Elk City, Okla .......... 12-23 
Miscellaneous. 
12-24*Rollers, Jacksonville, Fla........ 12- 


12-24 Cement, Los Angeles, Cal 
12-27*Lumber, Nashville, 
12-28*Barge canal. Albany, N. Y... 
12-28 Bulkhead, New 
12-28 Pier extensions, New York. 
12-28 Cae, New York 





12-16 
New York. m7 be 


12-28 Manual Transmitter, 
12-28 Ditch, Madison, Minn .......... 
12. 28 Hose wagons, etc., New York. 12-38 
12-29 Tank wagons, New York ........ -23 
12-29 Reconstructing ferryboat, New 

EE  chiiddiss ocavbatana.cncedeee 12-16 
12-80 Ditch. Hamburg, lIowa........... 12-2 
12-80 Fire house, New York .......... 12-23 
12-30 Garden mould, New York ........ 12-23 
12-30 Dredging, New York ...... ...... 12-23 
12-30 Fire apparatus, New York ...... a 
12-30 Tile drain, Hammond, Tl! ........12- 
12-31 Patrol wagons, etc., New York. 12-33 
12-31 Snow removal (garbage), New 
12-81 Levee, Charleston, Mo........... 12-16 
12-31 Posts, wire, fence, etc., Winni- 

OO SON, -ois ckks hens 00a ded 2-23 

1- 1 Ditch, Frankfort. Es a cnveed oun 12-23 
1- 8 Dredge, Panama ..............+. 12- 2 
1- 3 Garbage am (Garbage), Port- 

ee ee eye 12-23 
1- FN ener» Plan * Michigan City, Ind...12- 9 


1- 4 Cement, riprap, etc., New York. 2-23 

1- 5*Floating deck, Vicksburg, Miss. .12- 2 

1- 5*Public hearing on harbor lines, 
ng A RR Pee 12-23 





1- 6 Ditch, Forest City, Iowa ........ 12-23 
1- 6 Drainage ditches, St. Paul, Minn.12-23 
1-8 oy work, Ft. Leavenworth, 

TOR 2s bea: cece <a rihice dn SOs eee -23 
1-8 Drefetes, quay walls, New York.12- 9 
1-15 Marine railway, Key West, —_ .12-16 
1-15 Tile drain, Boone. Towa ... « 12-28 
1-17*Irrigation work, Porto Rico. 
1-18 Dry dock. New York .......... 
1-27 Jetties, dikes, New York ........ 

2- 1 (1910) Monuments, Ottawa, Ont. 10-21 
2-15 Torpedo boats, Washington, D. C.12-23 
Examinations. 

12-29 Asst. and Teacher, Le ge ay -11-18 
1- 5 Steam engr.. Washington, D. C. .12-23 

1- 5 Junior Enegr.. draftsman, Wren: 

SORT. Th Dic vec ceaehancccvenss 12-23 
1- 5 Mechanictan, Washington, D. C. .12-23 
1- 5 Junior chemist, Washington, D.C.12-23 
1- 5 Senior mechanical draftsman, 

Washington, We Serre. 12- 
1-12 Inspector, New York, N. Y...... 12-22 
1-12 Ener.-Physicist, Washineton, D. C.12-23 
1-19 Asst: Chemist. Washington, D. C.12-23 
1-19 Agricultural Asst., Wash.. D. C..12-23 
1-19 Ener. in Wood Preservation, Den- 


ver, Colo. 


Plans and Specifications on File. 


The following plans (P.) and Specifica- 
tions (S.) are on file (for reference only 
unless otherwise noted) at office of The 
Engineering News Publishing Co., 220 Broad- 
way, New York. 


Bids See 
close. Work. issue. 
12-24 TH k (Bl ), Vallejo, 

oe ee ae 


ne 24 Bullding, Washington, D. C. (8).12- 2 

2-29 Dynamo, etc., Norristown, Pa. (S).12-16 

128 Building, Valleje, Cal.......(%.)12- 2 
- 5*Floating re bg saps Miss. 


oheennes -(8.) 12-2 
1- 17*Irrigation, "Porto" Rico. -(P. & 8.)10-21 
1-18*Superstructure, Winnt 


Man 
. & B) 12-16 





Ver other Preposal Advertisoments 
see pages 51, 52, 58, 54, 56, of Advere 
tisements and Construction News 
page 226. 





BRIDGE. 
Norwalk, Ohio. 

Sealed proposals will be received by the 
Board of County Commissioners of Huron 
County, Ohio, at their office in the Court 
House, at Norwalk, Ohio, until 10.30 
A. M., Standard time, Monday, the 24th 
day of January, 1910, for the furnishing 
and. erecting of a steel riveted truss 
bridge over Huron River at Monroeville, 
Ohio, known as Main Street Bridge. 
Length of bridge, 204 feet, consisting of 
two spans each 62 feet and one span 80 
feet. Width of roadway, 20 feet, with 
sidewalk on one side 4 feet in width. 

Plans and specifications may be seen 
at the office of Surveyor of Huron County. 

Bidders may submit alternate plans 
which shall conform to the general specifi- 
cations on file. 

Bidders will be required to deposit cer- 
tifled checks payable to Jay E. Smith, 
Auditor of Huron County, in the amount 
of $300.00 with bid. 

Right is reserved to reject any and all 
bids. 

By order of Huron County Commis- 
sioners. 

JAY E. SMITH, 
County Auditor. 
Norwalk, Ohio, December 20, 1909. 





TREASURY DEPARTMENT. Office of 
the Supervising Architect, Washington, 
D. C., December 18, 1909.—Sealed pro- 
osals will be received at this office until 

o’clock P. M. on the 25th day of Janu- 
ary, 1910, and then opened, for the exten- 
sion, remodeling, ete. (including plumb- 
ing, gas piping, heating apparatus, elec- 
tric conduits and wiring), of the U. 8. 
Post Office at Pawtucket, Rhode Island, 
in accordance with the drawings and 
specification, copies of which may be had 
from the Custodian at Pawtucket, R. L., 
or at this office at the discretion of the 
Supervising Architect. JAMES KNOX 
TAYLOR, Supervising Architect. 





TREASURY DEPARTMENT. Office of 
the Supervising Architect, Washington, 
D. C., December 16, 1909.—Sealed pro- 
posals will be received at this office until 
8 o'clock P. M. on the 10th day of 
February, 1910, and then opened, for the 
extension, etc., except elevator (including 
plumbing, gas piping, heating apparatus. 
electric conduits and wiring and standard 
clock system), of the United States Post 
Office and Court House at Lynchburg, 
Virginia, in accordance with the drawings 
and specification. copies of which may be 
obtained from the Custodian, or at this 
office, at the discretion of the Supervising 
Architect. JAMES KNOX TAYLOR, Su- 
nervising Architect. 





Situations Wanted 





Mechanical and Electrical 
Engineers. 








MECHANICAL ENGINEER wishes change; 
at present employed by large engineer- 
ing company; twelve years’ experience 
design, estimates, specifications and con- 
struction of power plants; — in or 
near New York preferred. dress “W. 
A. 24," Engineering News, New be 





MECHANICAL ENGINEER, 20 years’ ex- 
perience in high-class general engineer- 
ing work, desires position; pumping ma- 
chinery, compressed air work, power 
plants, industrial work, estimates, speci- 
fications; able to take charge of both 
engineering and commercial work. Ad- 
dress “‘D. B. 20,"" Engineering News, New 
York. 26-1t 


MECHANICAL ENGINEER, specialist in 
guns, ammunition and projectiles, design 
manufacture and proof, would like posi- 
tion with or represent first-class con- 
cern. Address “R. B. 26,” Bngineering 
News, New York. 26-1t 


Civil Engineers. 


RECENT LEHIGH GRADUATE C. B. de- 
sires position where practical knowledge 
can be acquired; would consider a 
in any branch of ‘aon engineering. Ad- 
dress “P. 24,” Engineering News, New 











York. 26-1t . 





GRADUATE civil engineer, licensed sur- 
veyor, City of New York; four years’ 
experience railroad loca , construction, 
maintenance of way; one Year municipal 
and building engineering ; New York in- 
terview. Present work 
Can report at once. Address “O, B. 26,” 
Engineering News, New York. 26-3t 





Bridge and Structural Engineers. 


STRUCTURAL ENGINEER (age 35), tech 
four years’ 





fcal education, shop 
eight fg A eegeg Ro oe- 9 
es) 

and buildings. Past five years with 
leading Desires 




















eee 
OPEN ep Paton, wi with boners eon 
to take entire charge of ..-: ‘vetent 
ornamental steel and ot stra and 
ga a 
$ Sineering » Sew 
«5- t 

ENGINEER seeks position, broaa. 
in design and erection of stry. mar: 
reinforced concrete, mining ie 
smelting plants and machinery on 
al graduate, age 29. Address 28 " 
Engineering News, New York 26-8t 

Draftsmen. 

EXPERIENCED sstructural drafts; aa 
checker; also mechanical work ; bp 
in New York. Address “S, B. aan 
neering News, New York. eit 
GERMAN draftsman and designer, 27 \cch. 
. ical graduate, 3 years’ shop ox on 
a a German technical collec: ris. 
e, Diploma Engineer, re 


tion with moderate salary. Addr 


desir: 


A. 26,” Engineering News, New ° %,. 





Superintendents, Misc., etc. 





FOR ENGAGEMENT on January first 











man experienced in estimating ani = 
tracting for structural and ornamental 
steel and iron work; full particul:rs j¢ 
nted an interview. Address L, 

.”’ Engineering News, New York 26-1t 
CONTRACTOR’S ENGINEER, cost aceount- 
ant and purchasing agent, is 0; for 
engagement. Address “X. B. 26.” &n- 
gineering News, New York. 26-1t 
YOUNG MAN, college graduate. five years’ 
varied business and technical experience 
desires position in concern where there 

is a good chance for advancement A4- 
dress “‘P. B. 26,” Engineering News. New 
York. 26-1t 
CONSTRUCTION SUPERINTENDENT and 
engineer, with extensive experience in 
building sewers, water-works, all kinds 
of concrete and reinforced concrete. lo- 
cation and grading for electric and steam 


railroads, driving long 


tunnels, accus- 


tomed to organizing quickly and handling 


large forces, and a keen 


executive, wish- 





es to engage with a widely and reputably 
known contracting firm. Can be depended 
upon far from home office. Address “W. 

B. 26,” Engineering News, New York 
26-3t 
YOUNG MAN, 25, four years’ experience on 
construction work and test borings, as 
inspector and foreman; five years’ expe- 
rience general clerical work, factory 
clerk, and etc., would like position con- 


struction or manufacturing 


Address 


TB. 3, 
New 


York. 


company. 


" Engineering News, 


26-4t 





EXPERIENCED SUPERINTENDENT 
had charge of traffic, 


maintenance of steam 


Has 
and 
tram- 


operation 
road and 


way. Prefers private company in Span- 


ish speaking country. 


26,” Engineering News, New York. 


Address “I. B. 
26-2t 





Situations 


Open 





WANTED—Draftsman. One 


having experi- 


ence in paper mill work preferred. State 


age, education, 


experience, 


if married 


or single, salary expected, and enclose 
copy C8 ng mong Address “B. B. 26.” 
ing 


News, New 


York. 26-3t 





WANTED—Bstimators on 


work for buildings, etc. 


die aged men and 
with experi 


structural steel 
Young or mid- 
uate engineers 


ence in estimating and struc- 


tural drafting preferred. Give full par- 


ticulars regarding age, 
rience, salary 
addresses of references. 
26,” Engineering News, 


education, expe- 


ed, and names and 


Address “M. B. 
New York. 26-2t 





bas ih? in the office of Engineering News. 
graduate of a technical 


p> ga 


man, 
as indexer and 


librarian, with 


opportunity for promotion as ability war- 


rants. Applicant must 
engineering literature 
thorough and accurate 


letter only, stating fully education. 


perience in engineering 


be familiar with 
and capable of 
work. Reply by 
ex- 
work and in lit- 


erary work if any, age, salary expected, 
ands ony other information useful in Be 


ing ae. Address 
pe 


“C. 


Ww. 
g News, New York. 





et ne for 


ee concrete, 
age, education, experience, 


el 
it plang or Hh 
and 


enclose of 
dress “A. B. 26. 1 Engineering News, New 
York. 26-3t 


steel construction 
used to mill 


expected, 


salary nd 


testimonials. 





WANTED—By Coment company in Eastern 


Penna., 
men. 
rein: 


graduates 


“a 


several 
Work embraces struc 
and mill machinery. 


Reed iin” eate ar 
lable. 
aa fy 44 


ced drafts- 
tural steel, 


salary ‘e- 
Col- 
Address “‘C. 


York 
” Engineering News, New Oe.1t 





Bic SALE 





A coi Cees Plant 


& ARTHUR Mc 


"one No. 1%. 3 ’ 

ae Ne 6 kccuiy Groner Complete. 
nn to 
26-1t 161 


Long Island City. 
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